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RAILWAYS. 


icnotes that this work is advertised in 
Engineering News.) 


LEAVER VALLEY & NORTHWESTERN.— 
Cc. i. Holmes, Secy., Gage, Okla., advises 
us that date is uncertain for letting con- 
tracts for building this line. It will 
be about 400 miles in length, running from 
Oklahoma City, Okla., to La Junta, Colo. 
It is proposed to start construction at Hook- 
er, Okla. As noted on Dec. 30, it is planned 
to build between Gage and Hooker, 105 miles, 
this year. Survey is partly made and right- 
of-way partly secured. Bonds will be issued. 
J. W. Webb, Beaver City, Okla, is Pres. 
Noted on Nov. 4, 1909. 

BUCKHANNON & NORTHERN.—The 
County Court, Morgantown, W. Va., on Jan. 
18, granted a franchise to the B. & N. R. R. 
Co. The final franchise is practically the 
same as the original draft passed by the 
County Court recently and an order has 
been entered making the maps and profiles 
showing the various distance and locations, 
a matter of record. 

CYNTHIANA & PARIS.—This company 
plans to build a line about 14 miles long 
from Cynthiana to Paris, Ky., via Lair, 
Shawhan and Ruckerville. Several small 
bridges will be required; also a 1,200-ft. 
crossing of the South Licking River. Rob- 
ert H. Rees, of Cynthiana, Ky., is Eugr.-in- 
Charge. 

ESTACADO & GULF.—This company plans 
to build and put in operation 100 miles of 
line during 1910, from Roby, in Fisher 
County, Tex., westward, it is stated. W. A. 
Butts is Pres., and T. H. Landon, Ch. Engr., 
both at Roby. 

FORT SMITH & WESTERN.—Preliminary 
arrangements are being made and company 
is taking up a former survey and getting 
ready to finance and build this line from 
El Reno, Okla., southwest to a point on the 
Kansas City, Mexico & Orient Ry., either 
at Sentinel or at Dill, Okla., a distance of 
about 100 miles. The Fort Smith & Western 
R. R. now runs from Fort Smith, Ark., to 
Guthrie, Okla., 217 miles. W. M. Bushnell 
is Gen. Mgr., Fort Smith. 

GREAT NORTHERN.—See Vancouver, Vic- 
toria & Eastern Ry. & Navigation Co. 

GULF COAST & PROVIDENT CITY.— 
Company’s charter has been approved in 
Texas. This railway will be a standard- 
gage line, about 60 miles long, extending 
from Pierce, Tex., on the Southern Pacific 
Ry., northerly five miles to a connection 
with the Santa Fe at Glenflora, west of the 
Colorado River; thence it will run north- 
westerly 32 miles to Provident City, the new 
town which the Provident Land Co. of 
Kansas City is building. From Provident 
City the new road will extend 26 miles to 
Halletsville, there connecting with the San 
Antonio & Aransas Pass Ry. Actual con- 
struction will commence in about 30 days 
and it is expected the road will be finished 
within seven months as far as Provident 
City. Emil Reinbold, of Kansas City, is 
Pres.; Carey Shaw is Gen. Mgr., with head- 
quarters at Houston, Tex. Noted on Dec. 30. 

IOWA & OMAHA SHORT LINE.—An ex- 
tension will be built from Treynor to Oak- 
land, in Pottawattamie County, Iowa, when 
the Council Bluffs-Treynor line is completed. 
; ieo. W. Adams is Pres., Counci)] Bluffs, 
owa. 

KANSAS NORTHWESTERN—Company an- 
nounces that it wishes correspondence with 
Strong construction company with financial 
connections enabling it to place large portion 
ot the bond issue of the railway company. 
0. W. Dawson, Secy., Great Bend, Kan. 

According to press report, the contract to 
build and equip the sas Northwestern 
Railroad, a distance of approximately 330 
miles, has been awarded to the ELECTRIC 
'RACTION CONSTRUCTION CO., Commerce 
Bidg., Kansas City, Mo. The road will be con- 
structed first from Great Bend to Calastia, 
Kan., and then extended to Wichita or Okla- 
homa Ciy, south; and Bunkleman, Neb., 
north. Noted on Dec. 30. 


MOUNTAIN, VALLEY & PLAINS.—Grad- 
started. 


ng has been by J. H. Conlon, Ch. 
“ogr., between Guthrie and Kingfisher, Okla. 
/emporary rters will be at Guthrie. 
Noted on Dee. 


NEW ORLEANS GREAT NORTHERN.— 
egarding the that an 

om Columbia, M eastward for a dis- 
‘nee of about’ 15 miles, will be built this 
year, N. G. Pearsall, Gen. Mgr., Bogalusa, 








La., advises us that no extension is con- 
templated at this time and that no steps 
have been taken. Noted on Dec. 30. 

OREGON & WASHINGTON.—See item 
under Manufacturing Plants. 

PITTSBURG & GREAT LAKES CON- 
NECTING RY.—This company, with offices 
in the Fulton Bldg., Pittsourg, has a corps 
of engineers in the field making final sur- 
veys tor the construction of 42 miles of road 
from Ellwood City to Raymilton, Venango 
County, Pa. This railway will form a con- 
necting line between several trunk lines and 
will shorten the distance between Pittsburg 
and the northeastern points on the New 
York Central R. R. Co.’s lines by about 60 
miles. The road will require the construc- 
tion of two bridges; also three tunnels, 400, 
1,200 and 2,200 ft. long, respectively. Plans 
have been completed for the construction of 
about twelve miles of the line to connect the 
Pittsburg & Western R. R. (B. & O.) at 
Ellwood City, with the Western Allegheny 
R. R. at Portersville, to be followed later by 
the extension to connect with the Bessemer 
& Lake Erie R. R. at Grove City, and the 
Lake Shore & Michigan Southern Ry., at 
Raymilton. Work on the construction of the 
road and the development of the coal land 
will be started early in the spring. Noted 
on Jan. 6. 

PORTAGE RY.—Bids will be received by 
the State Board of Portage Ry. until Feb. 1 
at the office of Newell, Gossett & Walsh, 32 
Washington Bldg., Portland, Ore., for the 
grading, bridging and tracklaying necessary 
in the construction of the extension of the 
Portage Ry. from Big Eddy to The Dalles, 
a distance of 4.05 mules. 

PORTLAND, LAKEVIEW & EASTERN.— 
E. 8. Robinson, Engr., 319 Henry Bidg., 
Portland, Ore., advises us that “as yet no 
steps toward securing plans, etc., have been 
taken as the company has just been organ- 
ized.”” Noted fully on Dec. 23 

ST. LOUIS, BROWNSVILLE & MEXICO.— 
Amendment to the charter cof the St. Louis, 
Brownsville & Mexico R. R. Co., which re- 
cently passed into control of the Frisco Sys- 
tem, has been filed with the Railroad Com- 
mission of Texas. It provides for building 
a branch line from Bloomington to . Port 
O’Connor, 40 miles, and extending the Har- 
lingen branch from Sam Fordyce up th 
valley of the Rio Grande to Roma, 35 
miles. The construction of the branch line 
to O’Connor is already in progress. 

TUSCARORA R. R.—A charter has been 
granted this company in Maryland to build 
a line about 45 miles long from near Han- 
cock, Md., northward into coal fields in 
Pennsylvania. It will run between Blairs 
Mills, Pa., and the mouth of Licking Creek, 
on the Potomac River. This will be an ex- 
tension, it is stated, of the Tuscarora Val- 
ley R. R., a@ narrow-gage line, 27 miles 
long, from Port Royal, on the Pennsylvania 
R, R., to Blairs Mills. N. H. Suloff is Gen. 
Mgr. of the Tuscarora Valley R. R. Co., at 
Port Royal, Pa. The Tuscarora Terminal 
R. R. Co. recently. opened stock subscrip- 
tion books at 1109-19 Calvert Bidg., Balti- 
more, among the incorporators being E. 
Allan Sauerwein, Jr., Victor I. Cook and 
James S. Murphy. 

VANCOUVER, VICTORIA & EASTERN.— 
Contract has been awarded to FOLEY, 
WELSH & STEWART, of Spokane, Wash., 
for grading the Vancouver, Victoria & East- 
ern line, from Princeton, B. C., west of Tu- 
lameen, 17 miles, and from Abbottsford. 
east to Chilliwack, 20 miles, it is reported. 


ELECTRIO RAILWAYS. 


WASHINGTON, N. J.—The Easton & 
Washington Traction Co., it is reported, has 
completed plans for an extension of its line 
to Lake opatcong, N. J. The line now 
connects Easton, Pa., with Phillipsburg, 
Stewartsville, New Village, Broadway, Wash- 
ington, Port Colden and Port Murray, all in 
“Warren County, N. J. An extension -is also 
proposed between Belvidere and Clinton, 
N. J. W. O. Hay is Mgr., Easton, Pa. 

JOHNSTOWN, PA.—H. J. Crowley, Gen. 
Mer. of the American Railways Co., Phila- 
delphia, advises us that ‘‘this company has 
no interest in the promotion or construction 
of the proposed electric railway connecting 
Johnstown with Altoona. This company con- 
trols the street railway lines tn both of the 
above cities, and it is quite probavle that the 
new road when built will opciate its cars 
over the existing tracks in the terminal 
cities. Geo. G. Holman is Gen. Mgr. of 
the Johnstown & Altoona R. R. Co., with 
offices in Johnstown, Pa.’’ Noted on Jan. 6. 


SLIPPERY ROCK, PA.—We are officially 
informed that the Slippery Rock & Grove 
City St. Ry. Co. will let contracts in about 
60 days for building its line between Slip- 

ry Rock and Grove City, nine miles. 

lans and specifications are on file with 8. 
L. McClure, Gen. Mgr., at Grove City. Sur- 
veys have been completed and eight miles of 
right-of-way secured. There will be 80,000 
cu. yds. of earth excavation. J. P. Barr is 
Pres. Noted on Jan. 6 

RENOVO, PA.—The Renovo & Gleasonton 
St. Ry. Co. announces that it expects to 
begin work about April 1 on its projected 
5-mile electric railway from Renovo to Glea- 
sonton, via Farwell and North Bend. Fran- 
chises have been obtained from the borough 
and townships through which the line will 
pass. E. W. Hess is Pres. and Engr., Clear- 
field, Pa. Noted on Jan. 13. 

MARS, PA.—Contracts will be let soon by 
the Rochester & Mars St. ee Co. for the 
construction of this p’ yaar. 
It will extend from Baltimore & 0) 
R. R. depot at Mars, to Rochester, dis- 
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tance of 17 miles. It will connect with the 
Pittsburg & Butler Street Railway; with the 
Pittsburg, Harmony, Butiet & New Castle 
Railway, and with the Beaver Valley Trac- 
tion Co. J. H. Barrett, 331 Fourtn Ave., 
Pittsburg, is Pres. and Ch. Engr. Noted on 
July 8 and Sept. 30, 1909, 

FREEBURG, PA.—The Sunbury & Free- 
burg St. Ry. Co. has been chartered to build 
a line five miles long between Selinsgrove and 
Freeburg. The capital of the company is 
$30,000. The incorporators are W. H. Lyons, 
of Harrisburg; Guy Webster, of York; B. A. 
Musser, of Scranton, and C. M. Clement and 
W. H. Greenough, of Sunbury. Messrs 
Greenough and Musser are officials of the 
Sunbury & Selinsgrove St. Ry. Co., an elec- 
tric line connecting those places. 

WILKES-BARRE, PA.—The Wilkes-Barre 
Ry. Co. has been incorporated to lease the 
property o: the Wilkes-Barre & Wyoming 
Valley Traction Co., and the Wilkes-Barre, 
Dallas & Harvey's Lake Ry. Co. tor a long 
term of years. Company began operating 
the property on Jan. 1, 1910. ‘tt. A. Wright, 
Gen. Megr., 8 West Market St., Wilkes- 
Barre, announces that it is anticipated that 
some important improvements wili be made 
during the coming year. 

SCRANTON, PA.—Appiication for a char- 
ter for the Scranton & Binghamton Traction 
Co. will be made at Harrispurg, Pa., on 
Feb. 7. The incorporators are Ww. L. Con- 
nell, T. J. Foster, F. W. Woolerton, T. A 
James, C. Paul Hagenlocher, J. K. Griffiths 
and C. H. Campbell, aii of Scranton. Com- 
pany will be capitalized at $5,000,000. ‘The 
new company wil take over the property of 
the Northern Hiec. St. Ky. Co., an electric 
railway connecting Scranton and Factory- 
ville, via Daiton and Waverly. From Dal- 
ton the Scranton & Binghamton Traction 
Co. proposes to buiid a new iine to Gelatt, 
Ararat and Susquenanna, Pa., and thence to 
Binghamton, N. Y. 

WINSTON-SALEM, N. C.—On Jan, 4, ata 
meeting of the original projectors of the 
North Carolina ‘Iraction Co., organization 
was effected and the iolowing officers were 
elected: E. Hillman, Averdeen, N. C., Pres.; 
J. W. Krafft, Inuwianapolis, ind., Secy.; BE. 
L. Krafft, Indianapoiis, ind., Gen. Supt.; Dr. 
H. P. MacKnight, southern Pines, Gen. Mgr.; 
W. L. Law, Pres. ot the Law Engineering 
Co., Rock Hill, Ch. Engr. As noted on 
Dec. 23, this railway, which will be about 
8U miles long, will run from Winston-Salem 
to points in North Carolina and to Stuart, 
Va. 
ATLANTA, GA.—The Georgia Ry. & Elec- 
tric Co. plans to spend about $10v,0UU0 dur- 
ing 1910, it is announced, for various im- 
provements. G. W. Brine is Vice-Pres. and 
Gen. Mgr., Atlanta. 

SALEM, OHiO.—We are officially advised 
that Peter McCave, Washingtonvilie, O., is 
promoting a plan toorganizea company for 
the construction of an electric raiiway con- 
necting Lisbon, Salem and Youngstown, via 
Washington ville and Canfield, a distance of 
34 miles. 

GARY, IND.—The Gary, Hobart & Vai- 
paraiso Traction Co. will begin construction 
work this spring on its proposed line from 
Gary, ind., southeast via Glenpark, New 
Chicago, Hobart and Wheeler to Vaiparaiso, 
about 25 miles. The work will include sev- 
eral small trestles and one concrete under- 
grade crossing. The company also plans to 
put up car barns and a power-house. J. 8. 
Hopkins is Pres., 616 Corn Exchange Bank 
Bidg., Chicago; B. A. Mapledoram, Hobart, 
is Ch. Engr. Noted on Aug. 19, 1000. 

EAST ST. LOUIS, ILL.—The East St. 
Louis, Columbia & Waterloo Ry. Co. has 
surveys completed for the construction of 
its proposed line from East St. Louis, Iil., to 
Waterloo, Iowa, a distance of 23 miles. 
Baxter Brown, 610 Laclede Bldg., St. Louis, 
Mo., is Ch. Engr.; H. Reichenbach, Colum- 
bia, lll., is Secy. Officially noted on March 
25 and Sept. 2, 1909. 

CHICAGO, ILL.—The Chicago, Blooming- 
ton & Peoria Ry. Co. has been incorporated 
for the purpose of building an electric rail- 
way from Chicago to Bloomington and Pe- 
oria, passing through the Counties of Cook, 
Du Page, Will, Kendall, Grundy, La Salle, 
Livingston, Woodford, Tazewell, McLean and 
Peoria. Principal office, Chicago. Capital 
stock, $25,000. Incorporators and first board 
of directors: Jerome J. Danforth, #4 La 
Salle St.; Charles 8. Sollars, Averne A. 
Hyde and Frank M. Capp, 150 52d St., all 
of Chicago, and Virginius L. Garnett, of 
Highland Park, Il 

GENESEO, ILL.—Active construction work 
on the lines of the Rock River Traction Co. 
will be commenced at once. At the annual 
meeting of the company, held recently in 
Geneseo, a representative of the NORTH- 
WESTERN ENGINEERING & CONSTRUC- 
TION CO., of Milwaukee, Wis., appeared be- 
fore the board of directors and gave per- 
sonal assurance that the work would be 
commenced between Sterling and Prophets- 
town this month. The work is to be pushed 
as quickly as possible, the line being ex- 
tended from Sterling to Prophetstown, then 
to Geneseo, and then to Moline. Officers are: 
Pres. and Gen. Mer., Hugh . Cole, of 
Geneseo; First Vice-Pres., J. H. O’Brien, of 
Geneseo; Second Vice-Pres., W. E. Tuller, 
of Morrison; Secy., Fred. W. Cole, of 
Prophetstown; Assistant Secy., William Har- 
baugh, of Geneseo; Treas., C. F. Luther, 

neseo. 


MINNEAPOLIS, MINN.—The directors of 
the Minneapolis, St. Paul, Rochester & Du- 
buque Electric Traction Co. have voted 
$450,000 for construction and equipment of 
the Minneapolis-Northfield line. As noted 
on May 27, 1909, we were official! 


New York, January 27, 1910. 


that they had just closed a deal with 
Eastern capitalists, for $4,000,000 with which 
to build and equip this line from Minneapolis 
to Rochester, Minn. Of the first 40 miles, 
from Minneapolis to Northfleld about -w 
miles are graded H. F. BALCH has the 
contract on the balance of this part of the 
line. The contract on the line south of 
Northfleid has not been let yet GG & 








Hunt is Ch. Engr., Minneapolis. When 
completed trom Minneapolis to Dubuque, 
lowa, this railway wiil be 293 miles long 
M. W. Savage is Pres., Minneapolis 

BELLEVILLE, KAN.—The Motor Grand 
Traction Co. has been chartered to build a 
railway, to be operated by gasoline or ele 
tricity, from Belleville via Concordia, Min 
neapolis, Salina, Canton and Newton to 
Wichita, a distance of 150 miles lt will 
extend through Republic, Cloud, Ottawa, Sa 
lina, McPherson, Harvey and Sedgwick 
Counties Capital stock, $1,000,000. Head 
quarters, Belleville Incorporators: EB. 8 
Alnutt, E. N. Van Hosen, G. L. Litel and 
Roy 8S. Johnson, of Belleville, and W. L 
Hope, of Fairbury. 

BILLINGS, MONT.—G H Kesselhuth, 
Secy. of the Eastern Montana Elec. Ry. Co., 
Billings, advises us that construction con 
tracts will be let late this spring Surveys 


have been held back by inclement weather 
Right-of-way is partly secured and capital 
has been promised for building the line 
which is to extend from Billings to Red 
Lodge, via Laurel, SU miles Noted fully 
on Jan. 6. 

SHAWNEE, OKLA.—We are officially ad 
vised that surveys have been made by the 
Shawnee Elec. Ry. Co. for its proposed line 
between Shawnee and Oklahoma City, Okla., 
40 miles; bonds have been sold and right-of 
way secured. Date has not been set for let 
ting construction contracts. CC. T. Edwards 
is Pres., Shawnee; W. Sheridan Kane, | 
Madison Ave., New York, is Eastern Repré 
sentative. Noted fully on Jan. 6. 

The Sbawnee Electric Railway Co. has 
amended its charter to increase the capital 
from $100,000 to $1,300,000. 


SPOKANE, WASH.—Right-of-way has been 
secured and surveys are under way for the 
Spokane, Walla Waila & Western Ry. E. M 
Symonds, Spokane, is Pres As noted on 
Sept. 2, this company was incorporated to 
take over the holdings of the Columbia & 
Walla Walla Traction Co., which planned 
to build an electric railway from Dayton to 
Wallula, a distance of tw miles Capital 
stock, $3,000,000. M. S. Parker is Ch. Engr., 
Spokane. 


OAKLAND, CAL.—Application for a fran- 
chise for an electric railroad has been made 
to the Board of Supervisors by the Southern 
Pacific Co. The franchise is for a small 
connecting line in Albany and Berkeley, to 
form part of the extension into that part of 
Berkeley known as Northbrae. The applica- 
tion was referred to the Franchise Commit 
tee. A. H. Babcock is Elec. Engr., 8. P. Co 
Noted on Dec, 23. 


LOS ANGELES, CAL.—On Jan. 6, at a 
meeting of the stockholders of the Los 
Angeles-Pacific Co., 431 South Hill St., it 
was voted to issue $20,000,000 of bonds, 
about $10,000,000 of which will be used for 
additions and betterments to the property of 
the compahy. Of this amount it is esti 
mated that $2,500,000 will be required for 
the construction of the company’s proposed 
4-mile subway. The remainder of the bonds 
will be used to retire outstanding issues. R 
P. Sherman is Gen. Megr., 316 West Fourth 
St. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


PORTLAND, ME.—We are officially ad 
vised that bids were received as follows on 
Jan. 20 by Capt. C. F. Humphrey, Con 
structing Q. M., U. 8. A., 655 Congress St 
Portiand, for construction and remodeling 
electric light system at Fort Williams: John 
W. Burrowes Co., Portland, constructing 
brick substation, $1,045; G. H. & E. E 
Lowell, Portland, constructing and remodel 
ing overhead lines, $14,452; A. D. Granger 
Co., 90 West St., New York, constructing 
and remodeling overhead lines, $7,817; Mc 
Cay Engineering Co., 9 East Lexington St., 
Baltimore, Md., constructing and remodel- 
ing overhead lines, $9,480; alternate bid, 
$8,689; furnishing transformers and wait 
meters, $1,063; alternate bid, $1,164; West 
inghouse Electric & Mfg. Co., 121 East Bal- 
timore St., Baltimore, furnishing transform- 
ers and watt meters, $1,174; furnishing ap- 
paratus for substation, $1,419; Alfred J 
Hixon, Boston, Mass., constructing and re- 
modeling overhead lines, $9,351; furnishing 
transformers and watt meters, $1,211; ap- 
paratus for substation, $1,691; furnishing 
motor-driven engine lathe, $861; construct- 
ing brick substation, $550. 


WARREN, N. H.-—-Pians are being pre- 
pared by the Warren Water & Light Co 
for the removal of its ower plant from War 
ren to Wentworth, four miles distant, dur- 
ing the coming year, where it is proposed to 
develop water power to operate the piant. 
The company will supply electricity to War- 
ren, Wentworth and Rumney for lamps and 
motors. Edgar 8. Carbee is Mer. 


VERNON, VT.—Plans are being prepared 
for the installation of three additiona! units 
in the power station of the Connecticut River 
Power Co. in Vernon, to increase the output 
of the plant from 15,000 to 24.000 HP. Bs- 
timated cost, $150,000. H. IL. Harriman is 
Pres. 
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MIDDLEBORO, MASS.—The Municipal 
Light Commissioners have decided to extend 
the lighting service to North Middleboro, 
about five miles distant if sufficient busi- 
— is guaranteed to pay for extending the 
ne. 

SPRINGFIBLD, MASS.—AIl bids for heat- 
ing and ventilating, electric work and plumb- 
ing for the auditorium, tower and passage 
and municipal office building of the new mu- 
nicipal buildings to be erected on Court St. 
have been rejected. New bids will be asked. 
George Dwight Pratt is Chn. Municipal 
Building Comn. 

WESTFIELD, MASS.—The stockholders of 
the Westfield Power Co. on Jan. 12 voted to 
increase the capital stock of the company 
from $82,500 to $100,000. George E. Dunbar 
is Mgr. and Ch, Engr. 

GAYLORDSVILLE, CONN.—The New Mil- 
ford Power Co. has increased its capital stock 
from $35,000 to $100,000 and plans are being 
prepared by the company for improvements 
and extensions to the plant. Frederick 
Miles is Supt., Gaylordsville. 

GREENWICH, CONN.—The city is consid- 
ering changing the present street lighting 
system from arc to tungsten lamps, and pro- 
pose to replace each arc lamp with four 
tungsten lamps. The price paid for arc 
lamps is $100 each per year. The new lamps 
will cost $24 per lamp per year. Street 
lighting contract will expire this month. 
Electricity for operating the system is fur- 
nished from the power-house on Steamboat 
Road and it is understood that the Connecti- 
cut company proposes to erect a new power- 
house and install new equipment at the 
Steamboat Road plan at once, 


NEW YORK, N. Y>—Bids are asked until 
3 p. m., Feb. 8, by John W. Brannan, Pres. 
Bd. of Trustees, Bellevue and Allied Hos- 
pitals, for all the labor and materials re- 
quired for the furnishing and installing of 
electric and gas lighting fixtures in the Path- 
ological Department and Male Dormitory of 
the New Bellevue Hospital, situated on 
First Ave. and bounded by 26th and 27th 
Sts., Boro. Manhattan, City of New York. 

NEW YORK, N. Y.—The Public Service 
Commission, First District, has authorized 
the Bronx Gas & Blectric Co. to issue $643,- 
000 of bonds for the purpose of retiring 
$500,000 now outstanding and for improve- 
ments, 

NIAGARA FALLS, N. Y.—The ALLIS- 
CHALMERS CoO., of Milwaukee, Wis., has 
been awarded contract by the Niagara Falls 
Hydraulic Power & Mfg. Co. for two addi- 
tional revolving field generators, each 6,500- 
KW., 12,000-volt, 25-cycle, to be hy drau- 
lically driven, to be installed in the 4-4 
power-house, ‘Niagara Falls. 

BUFFALO, N. Y.—Plans are being pre- 
pared by the Cleveland Engineering Co. for 
the construction of a large power plant for 
the new technical school in Buffalo, equip- 
ment to include furnaces with mechanical 
stokers, tubular boilers, two Corliss en- 
gines, with a total rating of 500 HP. electric 
generators, heaters, pumps, motors, etc. 

SCHENECTADY, N. Y.—The SCHENEC- 
TADY ILLUMINATING CO. has been award- 
ed contract by the Board of Contract and 
Supply for furnishing electricity for light- 
ing the city for a term of five years, at $60 
each per year for arc lamps and 5 cts. per 
KW.-hr. for electricity for lighting the pub- 
lic buildings. 

COLLEGE HILL, PA.—The Pittsburg & 
Lake Srie R. R. Co. will begin the erection 
of an electric light and power plant at the 
College Hill round-house next spring to fur- 
nish arc and incandescent light for its pas- 
senger station, freight depots and yards from 
here to the Ohio River, and also to light the 
big bridge now being built across the Ohio 
River at Beaver. The plant will also furnish 
electric power. T. B. Yoke is eGn. Mgr., 
Pittsburg, Pa. 

LAUREL, DEL.—The Sussex Light & 
Power Co., which recently acquired the plant 
of the Laurel-Seaford Electric Co., will be 
in the market about April 1 for a 800-KW. 
generator and a 450-HP. tandem-compound 
engine with jet condenser. Charles S. Steph- 
enson is Mar. 

WASHINGTON, D. C.—Bids were received 
as follows on Jan. 21 by the Department of 
the Interior for furnishing an engine and 
generator in the Asylum for the Insane, 
Washington: D’Olier Engineering Co., 121 
South Eleventh St., Philadelphia, Item A, 
including 450 K. V. A. generator, and Item 
B, with single set bus bars, $18,500; tandem- 
compound engine and K. V. A. generator, 
add $300; Item B, with double set bus bars, 
add $300. amount allowed for old machin- 


ery, $2,000. Westinghouse Electric & Mfg. 
Co., 121 East Baltimore St., Baltimore, Md., 
$16,223. General Electric "Co., Continental 


Trust Bldg., Baltimore, tandem-compound 
engine and 450 K. V._A. generator, ete 
Item B, with single set bus bars 3 
Item B, with double set bus bars, $2, ; al- 
lowed for old machinery, $1,850. McKay 
Engineering Co., 9 East Lexington St., Bal- 
timore, Item A, tandem-compound engine and 
450 K. V. A. generator, $19,450, — 
$23,950, $24,450; os anne with 450 
generator, $19,950, $20,450; Item B, a 
single bus bare 3 650; Item B, with “double 
set bus bars, 

WEST faomes GA.—See item under Manu- 
facturing Plants. 

BINGHAMTON, TENN.—Preparations are 
being made by the Binghamton Light & 
Power Co. to double the output of the plant 
within the next 60 days. W. M. Tucker is 
Mer. 

NASHVILLE, TENN.—Fisk University is 
contemplating the installation of a central 
heating and lighting plant. George A. Gates 
is Pres. 


SHOALS, IND.—The Shoals Power & Light 
Co. has been organized with capital stock 
of $50,000 to build and equip a power plant 
for the generation and distribution of elec- 
tricity for light and power purposes and also 
a plant for manufacturing purposes. FE | 
A. Mansfield, S. A. Fleschen and Fred 
Bachman are dir rs. 


INDIANAPOLIS, IND.—The j=iene. Power 
Co., with a capital stock of $25,000, has 
been organized to build a @ power-house and 
factory in this city. Albert Thompson, D. 
A. Johnson, R. B. Spillman and J. R. Raub 
are directors. 

ESCANABA, MICH.—The Escanaba Power 
Co. is contemplating the construction of an- 
other this year. The company furnishes 
electrical energy for operating the Escanaba 
municipal electric plant and the Escanaba 
Electric Street Ry. Co. system and for elec- 
tricity in Gladstone and Wells, Mich. P. 
L. Utley is Pres. and Mgr. 

PORT WASHINGTON, WIS.—The Milwau- 
kee Northern Ry. Co. is considering the in- 
Stallation in its power station at Port Wash- 
ington during the year of an additional 
engine and dynamo with a rating of 1,500 

DE PERE, WIS.—Arrangements are being 
made by the De Pere Electric Light & Power 
Co. to equip its plant to take electricity from 
the plant of the Green Bay Traction Co.’s 
plant, five miles distant. The company is 
now ‘installing a 150-KW. rotary converter, 
three 100-KW. transformers and alternating- 
current motor circuit. Electricity will be 
— at 15,000 volts, 3-phase, 25 cycles. 

L. L. Tessier is Supt. 

CLINTONVILLE, WIS.—Extensions and 
improvements to the municipal electric light 
plant are being considered,, including the 
installation of a district steam or hot-water 
heating system; also purchasing power to 
operate the plant, or purchasing a water 
power and developing same, or making im- 
provements to the present plant to increase 
the output. John Kuester is Supt. 

BURLINGTON, IOWA.—The Chicago, Bur- 
lington & Quincy R. R. Co. may build and 
operate its own electric power plant in this 
city at an early date. A. Laubenfels, 
Burlington, is District Engr. 

ERIE, KAN.—Bids will be received until 
3 p. m., Feb. 17, for the construction of 
electric lighting plant, water-works and sew- 
ers. Burns & McDonnell, Scarritt Bidg., 
Kansas City, Mo., are Engrs. 

LINCOLN, NEB.—Pilans are being con- 
sidered by ‘the City Council for extensions 
and improvements to the municipal electric 
light plant. It is proposed to increase the 
output of the plant to enable the city to 
furnish electricity for commercial lighting. 
The power station will be enlarged and ad- 
ditional machinery, including another gen- 
erator, will be installed. Estimated cost, 
$32,500. 

WILBER, NEB.—The managers of the mu- 
nicipal electric light plant are considering 
the establishment of a day service in the 
spring. E. EB. Dunder is Supt. 

SHERIDAN, WYO.—Bids are asked by 
James Knox Taylor, Supervising Arch., 
Treasury Dept., Washington, D. C., until 
3 p. m., Feb. 10, for supplying light fix- 
tures for the U. 8S. public building here. 

KALISPELL, MONT.—W. H. Griffin and 
associates, of Kalispell, are organizing a 
company for the purpose of constructing 
electric lines from Kalispell to rural com- 
munities. Capital, $50,000. 

KANSAS CITY, MO.—The Union Pacific 
R. R. Co. is contemplating the installation 
of new electric interlocking plants at seven 
= here. J. O. Brinkerhoff is Supt., 

ansas City. 

SLATER, MO.—Plans are being considered 
for enlarging and improving the municipal 
electric light plant. Nothing definite has 
been decided upon as yet. L. EB. Shepherd 
is Mgr. 

OZARK, MO.—The Water Power Light Co. 
is contemplating increasing its capital _— 
and issuing bonds, proceeds to be used 
retire present indebtedness and provide Seine 
for extensions to double the output of the 


plant within the next 18 months. S. E. 
Bronson is Secy. and Mer. 
SAN BENITO, TEX.—Plans are being 


made by the San Benito Land & Water Co. 
for installing an electric light and power 
plant to furnish electricity for lamps and 
to operate the pumping station, to be op- 
erated wa! water power. Plans are being 
———_ by H. H. Sutton, of the Stone & 

ter Engineering Corporation, Stone & 
Webster Bidg., Boston, Mass. 

CROCKETT, TEX.—The plant and hold- 
ings of the Citizens’ Ice & Light Co. have 
been purchased by C. Edmiston. The 
new owner will make improvements to the 
plant. Estimated cost, about $7,000 


SAN men aR TEX.—The Pioneer Flour 

Mills Co. awarded contract to the 
ALLIS- CHALMERS CO., of Milwaukee 
Wis., for a 16 x 32 x 36 tandem-compound 
condensing engine with transmission ma- 
chinery. 

ELDORA, COLO.—The Highland Power 
Co., lately incorporated, contemplates the 
construction of a large hydro-electric power 
plant this artes | on the west branch of mid- 
dle Boulder Creek above Eldora. Estimated 
cost, $1,000,000. The company will take over 
the holdings of the Highland Mary Mining 
& Milling Co. and proposes to supply elec- 
tricity for mining, iculture and domestic 
purposes. Capital, $3,000,000. The directors 
are: J. H. Bair, Pres. ; H. A. Andrew, H. 
W. Brougher, E. A. Austin, J. B. Slothower 
and J. Frank .Turner. 


BOULDER, COLO.—Surveys are being 
made for the construction of a hydro-electric 
power plant, which will utilize the water 
power of Left Hand and Jain Creeks. The 
power station will be located a short dis- 
tance below where the creeks unite. Sites 
have been obtained and work will commence 
in the spring. About 1,000 HP. will be de- 
veloped, which will be ‘utilized in the min- 
ing posqueene in the district tributary to the 
proposed plant. George W. Teal is interested. 

*TACOMA, WASH.—Bids are asked until 
9 a. m., Feb. 21, by H. T. McGregor, Comr. 
Pub. Wks., for constructing the headworks 
and tunnel for a hydroelectric power plant 
on the Nisqually River. The Foye will 
consist of a concrete diverting dam, intake 
and settling channel, with the necessary 
screens and gates, and a concrete-lined tun- 





nel 10,015 ft. ine office — and specifications 
are on file — News, 
New York. ental oni 7,575. Frank 
C. Kelsey is a Engr., City Hall, Tacoma. 

EUGENE, ORE.—Bids are asked until 3 
Pp. m., Feb. 10, by James Knox Taylor, Su- 
pervising Arch., Treasury Dept., Washing- 
ton, D. ye for ounpiying light fixtures tor 
the U. 8S. public building here. 

CHICO, CAL.—The City Trustees have 
awarded contract for lighting the streets and 
—_., buildings to the PACIFIC GAS & 

TRIC CO. for one year, at $84 each 
per year for arc lamps and 16-c. p. incan- 
descent lamps at $6.61 per lamp per year. 

LOS ANGELES, CAL.—Contract for _— 
ing the streets for one year has 
awarded by the Board of Public Works t ~ 
the LOS ANGELES GAS & ELECTRIC 
CO. Cost, about $220,000. 

REDDING, . CAL.—The Mount Shasta 
Power Co. filed articles of incorporation here 
on Jan. 6. The same articles were filed in 
San Francisco a short time ago. The ar- 
ticles were filed at Redding because Shasta 
County is the field of operations. The com- 
pany at the same time filed deeds and agree- 
ments giving it title to a location of 200,000 
ins. of water in Pitt River, in: what is known 
locally as Big Bend. The company, as the 
successor of H. V. Gates, R. E. Johnson 
and A. J. Treat, proposes to divert all this 
water through a tunnel seven miles long, 
conveying it through the mountains and de- 
livering it at the tunnel outlet at such an 
elevation that HP. can be developed 
electrically. The "directors of the company 
are: R. EB. Johnson, San Francisco; John 
Coffe Hays, Visalia; William A. Cooper, San 
Francisco; Jesse Lilienthal, San Fran- 
cisco; H. V. Gates, Hillsboro, Ore.; ; Albert 
Raymond and A. J. Treat, San Francisco. 
Capital, $1,000,000. 

RIVERSIDE, CAL.—The Board of Super- 
visors, Riverside, have sold to the Beau- 
mont Gas & Power Co. franchise to lay and 
operate for 50 years, gas mains, for heat, 
power and light, to erect poles, wires, etc. 

MONTREAL QUE. — The DOMINION 
BRIDGE CO., of Lachine, Que., been 
awarded contract for structural steel for 
power racks and tail race bridge , the 
Monee Light & Power Co. The JOHN 

McDOUGALL CALEDONIAN IRON WORES 
Traders’ Bank Bldg., Toronto, Ont., receiv 
the contract for cast-iron wheel chamber 
drain pipe in connection with the above com- 
pany’s plant for the development of power at 
St. Timothee. 

BRIDGEBURG, ONT.—The Canadian Ni- 
agara Power Co. will erect a power plant 
here. Estimated cost, $60,000. 


FORT WILLIAM, ONT.—The ratepayers 
have voted to spend $19,000 for lamps and 
line work in connection with the electric 
light system. 

MIDLAND, ONT.—Bids are asked by W. 
Finlayson, Secy., Cimcoe Ry. & Power Co., 
Ltd., Midland, until Feb. 1 for the follow- 
ing: For generating station at Big Chute, 
Severn River: Hydraulic equipment, pen- 
stocks, electrical equipment; for -mile 
transmission line; wire, insulators, crossing 
towers; for receiving station at Midland; elec- 
trical equipment. Specifications for the 
above may be seen at the office of the Sec- 
retary, Midland, or at the office of C. H. & 
P. H. Mitchell, Engrs., Traders’ Bank Bldg., 
Toronto, Ont. 

OTTAWA, ONT.—Application is being made 
to incorporate the Ottawa & Montreal Trans- 
mission Co., capital, $500,000, to construct 
and acquire’ water powers for generation of 
electricity. Christie, Greene & Hill are So- 
licitors, Ottawa. 

MELVILLE, SASK.—Cushing & Weir have 
been granted a 10-year franchise to erect an 
electric light and power plant here. JEsti- 
mated cost, oe 

VANCOUVER, C.—The British Columbia 
bore ie Ry. Co. ia awarded contract to the 

LLIS-CHALMERS CO., of Milwaukee, Wis., 
i two 2,000-KW., 1,800 r. p. m., 60-cycle, 
3-phase, ‘condensing steam turbo-generator 
units. The new equipment will be used in 
connection with extension of the service. 


BRIDGES. 


(* denotes that this work is advertised ‘in 
Engineering News.) 


NEW LONDON, egy gy New York, 
New .Haven & Hartford R. R. Co. has sub- 
mitted a proposition to the War Department 
through the engineering department at New 
London providing for the construction of a 
new double-track steel railroad bridge across 
the Thames River. Estimated cost, $500,- 

Edward Gagel is Ch. Engr., New 
Haven. 

ROCHESTER, N. Y.—Tentative lans for 
the construction of a _ reinforced-concrete 
bridge over the river at Central Ave. were 
submitted to the er on Jan. 18 by Edwin 
H. Fisher, City Engr 


PHILADELPHIA, PA. —Bids were received 
by the Department of Public Works on Jan. 
18, for Schedule A, superstructure of a steel 
beam and girder bridge, encased in concrete 
at Wissahickon Ave., over the Richmon 
Branch of the Philadelphia & Reading Ry., 
- ram Ward. Owego Bridge. Co. fo, 
N. 11,500, to be completed i 
months; William A. Mundy. 
months; Penn Bridge Co 
$16,500, five months; cNic’ 
Construction Co., Philadel = 
months; M. & j. B. 
months; Carey & Reed, $18, , four months. 
BADEN, .PA.—Plans for a new bridge 
across the Ohio River, between Aliquippa 
and Baden, have been submitted to the War 
Department for approval. The structure will 
cost about according to estimates. 
It is planned to issue $100,000 stock and 
$200, bonds to provide the funds, the 
bridge being desi by a private company. 
NORRISTOWN, PA.—The Alan Wood, Ante 
& Steel Co. will erect a 2-track 
bridge across the Schuylkill River, 
connecting its plant at Ivy Rock with the 
Hecksher furnace at Swedeland, to procure 





a 
its er = muck bars from {: r 

By arrangement the ‘Dearth 
Sukowse: a tthe steel plant can 
direct with molten metal from 
of the furnace. 

*READING, PA.—Bids will be eft 
A. L. Rhoads, County Controj:.. |“! ¥v 
a. m., Feb. 10, for tne erection age 
forced-concrete arch bridge ovyc; Wyo, 
missing Creek in Cumru Tow, hin 
County, to be known as Ruth's _— 

WASHINGTON, PA.—Bids ar. 
the Commissioners ot Wash me 
Greene Counties until Feb. 23 ; — 
struction of a bridge 9y it. , “ 
Ackley Creek, which is part of 1), aoe 
line between Richhill ana Wesi ; See 
ships. J. H. Moffitt is County eran 
Washington. =e 

WILMINGTON, DEL.—The Ley, 
Jan. 18 appropriated $3,500 tor ib 
tion of a briage over White Clay 

BALTIMORE, MD.—Bids are 
1l a. m., Feb. 2, by the Board “ 
tor the delivery ot timber ior ‘ 
Light St. drawbridge. vo. +. ls 
Harbor Engr. . 

RUSSELLVILLE, ALA. — The 
BRIDGE & IRON CO., of Joly 
secured contract for constructin 
bridge over Little Bear Creek. 

BRISTOL, TENN.—Bids are a 
Feb. 8 by the Street Committee |, 
struction of a steel or concrete 1; 
Beaver Creek. James W. Mort is | 
roneously given as Bristol, Va., 

BRYAN, OHIO.—Bids are asked 
a. m., Jan. 31, by R. H. Weave: y 
Audr., for the construction ot Stee! 
bridge. . 

CHILLICOTHE, OHIO.—E. G. VE «@ 
CO., of Portsmouth, Ohio, have be Wara- 
ed contract for the construction 0: 1 sie.) 
— here for the Norfolk & Western R 


CLEVELAND, OHIO.—Bids are « 
11 a. m., Feb. 16, by the Cuyahoz 
Commissioners for bridge work p: 
2570. John F. Goldenbogen is Cik 

SHELBYVILLE, IND.—The New york 
Central R. R. Co. has decided to buila g 
new bridge across Flat Rock in this cou 
Contract will be iet from the \ 
office. 





JOLIET, ILL.—Plans and specificatious fo; 
the construction ot the viaduct over ihe 
tracks of the Elgin, Joliet & Hasieru ky, 
Co. at Jackson St. were received by the 


Board of Highway Commissioners o1 Jay. 
18. The plans provide for a structure abou 
700 ft. in length. The span will extend for 
more than 100 ft. The specifications stat 
that a 24-ft. wide roadway with &-t:. wia 
sidewalks, will constructed. LEstir 
cost, naman $65,000. 
LADYSMITH, WIS.— The MENASHA 
WOODENWARE CO. has secured contract 


for constructing a steel bridge over the 
Flambeau River here, at $12,5v0. 

CRESTON, IOWA. — The STANDARD 
BRIDGE CO., of Omaha, Neb., tas been 
awarded contract for the construction of 


county bridges during 1910. 


MINNEAPOLIS, MINN.—The Minneapolis 
Park Board, Theodore Wirth, Supt., is hay- 


ing plans revised for the reinforced-coucrete 
bridge No. 4 to be constructed. on Park 
Drive. Estimated cost, $13,000. William 


P. Cowles, New York Life Bidg., Minneap- 
olis, is Engineer and Supt. of Construction. 


TOPEKA, KAN.—Bids will be received by 
Cc. B. Burge, City Clk., until Feb. 7 for 
constructing a bridge across Shunganunga 
Creek on Fillmore St. 


FULLERTON, NEB.—Bids are asked until 
noon, Jan. 29, by G. Willson, County Clk., 
for erection and completion of steel br idges 
for Nance County for one year from date 
of contract. 


KEARNEY, NEB. — The STANDARD 
BRIDGE CO., of Omaha, Neb., has been 
awarded the contract for furnishing the 


bridge work in Buffalo County during 110. 


BROOKINGS, 8. DAK.—The l10WA 
BRIDGE CO. has been awarded contract 
for the construction of all bridges Juring 
the year 1910. Bids were opened on Jan. 0. 


ST. LOUIS, MO.—Plans have been com- 
pleted for the construction of a ster! and 
concrete bridge on Kings Highway across 
the railroad tracks. Wstimated cost, }.0,- 
000. Orof Mann, Washington University, 
St. Louis, Consult. Engr. 


EDINA, MO.—Bids are asked until Feb. 
9 by Bd. M. Randolph, Highway Ener., for 
the construction of several steel bride«s. 


MURFREESBORO, ARK.—The MEPHIS 
BRIDGE CO. has been awarded contrict by 
the county at $16,000 for the cons‘:uction 
of two steel bridges, one across th Mur- 
freesboro River at Murfreesboro 24 one 
over the Caddo River at Glennwoc both 
in “— County. Bids were opened Jan. 
11. . T. Thomson is County Engr. 


Shee ys TEX.—We are officially «vised 
that bids were received as follows Jan. 
15 by the county for the construction of the 
Miller’s Fer bridge: (a) with oden 
(b) with concrete floor; Joliet | ridge 

"Joliet, Ill., (a) $110,395, (b) $1: 7,000; 
Bh Creighton & Gould, (a) $102, “ xi, 
,350; Central States Bridge Co., (a $%,- 


Tex. (a) $100,000, (b) » "S00 
Milwaukee Bridge Co., (a) $102,: (b) 
gies, ; Penn B Co., Beaver “alls 
a., (a) $115, (b) $119,398 ; 1stiD 
sour’ Valley” pitdee ifn Cas 
80 e n Co., : 
676, (by $ % eCord, (a) $112 
370,- (b> $121,068. J. F. Witt is ounty 
Ener. 


age WASH.—W. C. Raleig:. City 
for a new ridge 


po over ‘Puyallup "waterway, one moval: span 
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a= 
s CAL.—The PACIFIC CON- 
7 TT CO. has been awarded contract 
STK: Stor the construction of the Ber- 
°. : ugh bridge. 
” .SRNARDINO, CAL.—The Atchison, 
~~. & Santa R. R. Co. contemplates 
Tope. “ag a concrete bridge on the main 
cous"; we Santa Ana River near here. 


— —The WESTERN BRIDGE 


; D, CAL. 

ME. <"RUCTION CO., 5 Ochsner Bidg., 
S to, Cal., has been awarded con- 
Saci- “314,263 for the construction of a 
rahe ‘across the Merced River on the 
stec ridge 

t , Colony and Merced River Road 
inf 4 District No. 4 Bids were opened 
> Jao. & 

°° SAS, CAL.—Bids will be received by 
Sy, Clk., Bd. of Supervisors, until 2 


: \. 0%). 8, for repairs on Carmel bridge 
p- “~ “struction of small bridge near Car- 


an, idgeé, in Carmel and Sur Road Dis- 


me: 


tri Monterey County. 

Vv OQUVER, B. C.—Burns & Walkem, 
So s, are applying for the incorporation 
of Burrard inlet Tunnel & Bridge Co. 
* od bridges, tunnels, etc., at the Inlet 
here. 


BULLDINGS. 


(«notes that this work is advertised in 
Engineering News.) 


HARTFORD, CONN.—Thomas D._ Brad- 
street, State Comptroller, has awarded the 
cncract for reroofing the State Capitol with 
copper and slate to the SPERRY & TREAT 
CO.. 39 Church St., New Haven, Conn. 
NURWICH, GONN.—The Torrington Build- 
ing Co. of Torrington, Conn. submitted the 
jowest bid at $90,000, for the generai con- 
struction and the Connecticut Engineering 
Co., of New Haven, at $67,800, itor rein- 
for-ed-conerete work for the group of build- 
ings to be erected at the Norwich Hospital 
for the Insane. Cudworth & Woodworth, 
Cadden Bldg., Norwich, are Archs. 

ALBANY, N. ¥.—C, V. Collins, State Supt. 
of Prisons, has asked the Legisiature for an 
appropriation of $800,000 for the proposed 
prison at Comstock, Washington County. It 
is the plan of Mr. Collins to relieve the con- 
gestion in Sing Sing and other prisons by 
removing the first-term prisoners to the 
Washington County institution. The prison 
plan will mean an outlay of $2,000,000. 

MAMARONECK, N. Y.—The contract for 
the erection of a $60,000 frame and stucco 
residence for Albert C. Bostwick has been 
awarded te GEORGH MERTZ SONS, of Port 
Chester, N. ¥Y. Harry St. Clair Zogbaum is 
Arch. : 

SCHENECTADY, N. Y.—Plans are being 
prepared for the construction of a church 
for the congregation of the Tabernacle Bap- 
tist Church at State and Robinson Sts. Cost, 
$40,000. Rev. W. J. Quincy is Pastor. 

NEW YORK, N. Y.—Bids are asked by 
the Park Board until 3 p. m., Feb. 3, for 
furnishing and delivering 400 corrugated gal- 
vanized iron panels for the American Mu- 
seum of Natural History, Boro. of Manhat- 
tan. 

The Remas Construction Co., 545A Macon 
St., Brooklyn, will erect three $-family brick 
and limestone tenements at the southeast 
corner of Sixth Ave. and 49th St., to cost 
100,000. EB. Sommers is Arch., 545A Ma- 
con St. 

Plans have been filed for a 12-story fire- 
proof loft and store building to be erected 
from designs by Walter E. Thompson at 12 
East 33d St. for Sarah Switzer. It is to be 
of brick trimmed with limestone, having a 
frontage of 25 ft. and a depth of 89.4 ft., 
with a small extension. It will cost $85,- 
000. 

James H. Baker, Arch., 156 Fifth Ave., has 
filed plams for a garage and stable to be 
built for W. & J. Sloane, at 541 to 547 West 
29th St. It will be a $-story structure, of 
ornamental brick trimmed with bluestone 
having a frontage of 66.8 ft. and a depth of 
98.9 ft., to cost gas 

Charles Lupprian, 180 Main St., New 
Rochelle, N. Y., is preparing plans and will 
be ready to take on separate con- 
tracts immediately for a 2%-story brick and 
limestone residence, 86 x ft., for . 
He East 163d St., at a cost of about 
50,000. 


Plans have been filed for a 5-story studio 
apartment house, to be erected from de- 
signs by Emery Roth, Arch., 20 East 42d 
St., at the southeast corner of Broadway 
and 153d St., opposite the south boundary 
of Trinity Cemetery, at a.cost of $40,000, 
for the Trinity tudios Co., Lawrence 
Davies, Pres. It will have a facade of or- 
uamental brick and stone, finished with large 
copper bays. 

NEW YORK, N. Y.—Bids are asked by 
William F. Baker, Police Comr., until 10 a. 
m., Feb. 3, (1) for furnishing and deliver- 
ing material for repairs and replacement by 
departmental labor, consisting of lumber and 


building material, hardware, ag oils 
and glass, plumb and tt supplies 
.nd roofing material; (2) for furnishing and 
delivering supplies for steamboat ‘‘Patrol”’ 


and launches of the Polic 
Crow, Lewis & Fifth 
Ave., Archs. for the Trustees of Columbia 
University, have filed plans with the er 
I ement o' 


dition of an 8-story 

the ana a be of ins 
’ erra-cotta trimmings harmon: 
with the design of the existing edifice, an 
will be devoted to wards and vate rooms 
for patients. The first floor 


con 
offices of 
pre ot ', Beperiatentent and om 


54 East 4ist St. It will be of white marble 
construction in French renaissance of the 
Louis AVi. period, finished with ionic piias- 
ters and Daiconies at the second siory and 
similar decorative balconies at the lop story. 
The maim tioor will contain in the rear a 
large auditorium with a balcony, ana the 
second will be fitted as a iunch room wits 
sociai rooms opening off it. The iourtnm anu 
fitth ftioors will be devoted to living and 
sleeping rooms for the members, below which 
will be the library and museum. ‘he five 
upper stories will contain laboratories. ‘ihe 
buuding 18 to cost $2uUU,U00, according to the 
estimate of l1ork «& Sawyer, Archs., ivu 
FPitth Ave. 

Pians are being prepared by Moore & 
Lanasiedel, Thira Ave. and i4Sip St., for a 
5-story tenement, 5U x YO ft., to be erecteu 
at the southeast corner of Crotoma Park atu 
li3d St., costing $50,000. Francis X. Keil, 
1010 Keily St., is owner and builder. 


NEW YORK, N. Y.—Bids are asked un- 
til 10 a. m., web. 1, Dy William #. baker, 
Police Comr., tor furnishing ali the savor 
and turnishing and erecting ali the materi- 
als necessary in the instaliation or new 
plumbing work and fixtures at the 9th, Zist, 
s6th, S¥ib, 40th, and Harbor “B’’ Precincts, 
in the Boro. ot Manhattan; and 144th, ivisi, 
152d, 156th Precincts, in the Boro. of Brook- 
lyn, in the City of New York. 

The Dawson Construction Co., 24 Bast 23d 
St., will erect a 6-slory apartment house, 
125 x 37 ft., om the north side of Catheara: 
Parkway, JUU It. east of Bighth Ave. trom 
Bernstein & Bernstein, 24 Mast 23d St., are 
Archs. stimated cost, $200,V0U00. 

The block iront on the west side of Broad- 
way, trom 4ith to 45th Sts., occupied by 
Brewster & Co., carriage manufacturers, has 
been leased py Henry Erkins, 1U Wast sua 
St., from the John 5S. Sutphen Lstate, 
it is stated, for WS years ior a 
rental invoiving more than $1,000,000. Two 
theaters and a great restaurant are to oc- 
cupy the site. ‘Lentative plans for a buiid- 
ing for the block tront bave been drawn. 
‘They are likely to be changed cinsiderably. 
However, the tinai plans wili provide ior tne 
erection of a theaier at each end of the 
block. These theaters will be built some 
distance west of the Broadway frontage, 
their main entrance being through an arcade 
from the Broadway side. in the center of 
the restaurant there will be a glass dome 
about 6U ft. high. The restaurant will seat 
about 6,000 persons. 
kitchens. 


BUFFALO, N. Y.—H. J. Brock and Mitch- 
ell H. Mask, of the United Amusement ULo., 
611 White Bidg., have leased the Linn 
Museum Building, Broadway and Wasningion 
St., and will expend $0U,UUU in remodeing 
to convert it into a vaudeville theater to sea. 


$1,0U0. 

The Clinton Street Market building, re- 
cently partly destroyed by fire, is to be re- 
paired and rebuilt and an addition con- 
structed for a produce market. Frank J. 
_- is Chn. Market Com., 222 Carolina 
t. 


Hisenwein & Johnson, Archs., 777 Ellicott 
Sq. Bidg., have compieted piang and will re- 
ceive bids soon for a theater building, 80 x 
1 ft., to be built at the northeast corner 
of Genesee and Pearl Sts., for the Shea 
Amusement Co. Construction will be of 
structural steel, stone, brick and fireproor. 
Estimated cost, $75,000 


WESTBURY (L. 1.), N. ¥.—Taylor & Mos- 
ley, Archs., 1 Nassau St., New York, have 
completed plans for a $60,000 244-story resi- 
dence, 132 x 50 ft., to be erected near Little 
Neck Highway, Westbury, tor W. E. Silver- 
thorne, of Gien Cove. The architects are 
ready for estimates. 


LONG BRANCH, N. J.—James Ewing, of 
Pittsburg, Pa., has been granted a franchise 
to construct a pier, convention hall, theater 
and hotel by the Long Branch Council. 
With the passage of the resolution, the 
company is given authority to organize. The 
necessary incorporation papers will be sent 
on at once for incorporation under the New 
Jersey laws. W. C. & A. F. Cottrell, Ap- 
pleby Bidg., Asbury Park, N. J., Archs. for 
the company, were authorized to prepare 
specifications to be sent out to prospective 
bidders and it is expected that work on the 
pier will be pushed forward as soon as the 
franchise ordinance becomes operative. It 
is the p of the company to start work 
pn the convention hall and hotel as soon as 
possible, the intention being to have the en- 
tire plant in operation for the season of 


NEWARK, N. J.—Plans have been pre- 
— by William E. Lehman, Arch., 738 
road St., for a 4-story 20-family brick and 
limestone apartment house, 50 x ‘100 ft., for 
the H. C. Schneider Building & Construc- 
tion Co., 514 South 14th St., Newark, to be 
erected at. Broad and Murray Sts. Jsti- 
mated cost, $50,000. 


BUTLER, PA.—Plans have been prepared 
and estimates made for a new union depot 
for Butler, to include a $100,000 viaduct at 
Center Ave., connecting the South Side with 
the main section of Butler. 
soon be placed = hands of 


There will be ten 


West Penn rail 
. Co. will bear a part of the expense of 

the viaduct which will eliminate two rail- 

road crossings. 

PHILADELPHIA, PA.—We are per! 

advised that W. E. DOTTS & CO., 1 

North Second St., Philadelphia, have the 


general contract to erect a 9-story apart- 
ment house, to cost $360,000, the Comber 


, for 
Estate. Milligan & Webber, 520 Walnut 8t., 
Philadelphia, are Archs. 





to cost about $50,000, for the Hebrew Free 
School, Third and Catharine Sts. 

A building, which is to house the zoologi- 
cal laboratory, will be erected at the Uni- 
versity of Pennsylvania, at an approximate 
cost of $250,u0u. This building will be 
built back of the students dormitory quad- 
rangle and west of the old Biological Hall, 
in which department it is housed at the 
present time. It will be located near Jsih 
and Pine Sts., on the University grounds. 
According to the outlined proposal, the new 
building will have a frontage of 2U0 ft., and 
will be constructed on the style of the new 
medical laboratory, which stands east of the 
site selected for the zoological laboratory. 
The structure will correspond to all the 
other buildings that have been put up by the 
University within the last five years. 

PITTSBURG, PA.—The Building Commit- 
tee and jury chosen to select a plan [from 
among 65 submitted by architects for the 
proposed new church of the First Baptist 
congregation, bave chosen the plans sub- 
mitted by Cram, Goodhue & Ferguson, liv 
Fifth Ave., New York, and Boston. The 
church is to be located at Bellfield Ave. and 
Bayard St., and when completed will cost 
approximately $250,00u. The Building Com- 
mittee includes the Trustees of the church, 
Charlies A. Edsall, Chno.; William E. Lin- 
coln, Secy.; J. Henry Stauff, H. K. Porter, 
A. J. Edwards, Dr. H. C. King, F. C. Flynn, 
W. H. Smith and W. H. Whomsley. Rev. 
Warren G. Partridge is Pastor. 

WASHINGTON, D. C.—Bids are asked by 
the District Commissioners until noon, Jan. 
27, for constructing Engine House No. 
23 on Lot 5, Square 7¥9, north side of G St., 
between 2lst and 22d Sts., N. 

*LYNCHBURG, VA.—Notice is given that 
the time for opening bids for the construc- 
tion of an extension, elc., except elevator 
(including plumbing, gas piping, heating ap- 
paratus, electric conduits ana wiring, and 
standard clock system), at the U. 8S. post- 
office and court-house at Lynchburg, Va., 
has been extended from Feb. 1U to March 3. 
James Knox Taylor is Superv. Arch., Treas- 
ury Dept., Washington, DL. C. 


KINGWOOD, W. VA.—We are officially 
advised that the Board of County Commis- 
sioners of Preston County has employed 
Milburn, Heister & Co., Archs., Home Lile 
Bldg., Washington, D. C., to prepare plans 
and specifications for a S-story, fireproof 
brick and stone county court-house, 75 x 125 
ft. to cost about $150,000. Contract will be 
let in the spring. 


*GOLDSBORO, N. C.—Notice is given that 
the time for openings bids for the coastruc- 
tion (including plumbing, gas piping, heat- 
ing apparatus, electric conduits and wiring), 
of an extension to the U. 8S. post-office at 
Goldsboro, N. C., has been extended from 
Jan. 31 to Feb. 25. James Knox Taylor is 
Superv. Arch., Treasury Dept., Washington, 
D. C. 


ATHENS, GA.—Bids are asked by James 
Knox Taylor, Superv. Arch., Treasury Dept., 
Washington, D. C., until 3 p. m., March 9, 
for the extension, remodeling, etc., (includ- 
ing plumbing, gas piping, heating apparatus, 
electric wiring and conduits), of the U. 8S. 
post-office and court-house at Athens. 


MEMPHIS, TENN.—OLSON & LESH, 123 
Madison Ave., Memphis, have been awarded 
the contract for the construction of the Ex- 
change Building, which will replace the old 
Cotton Exchange building at Madison Ave. 
and Second St., as the home of the Memphis 
Cotton Exchange and the Memphis Mer- 
chants’ Exchange, by the directors of the 
Exchange Building Co. N. M. Woods, Jr., 
is Arch., Goodwyn Institute Bidg., Memphis. 
The contract price is about $850,000, which 
covers the total cost of the structure. The 
contract calls for completion not later than 
Jan. 1, 1911. The structure will have 19 
stories, with a mansard roof, designed to be 
used as a roof garden. The architecture 
will be of the French renaissance style. 
There will be three entrances, the main one 
to be located on Second St. side of the 
building and the other two on Madison and 
South Court Aves., respectively. All corri- 
dors are to be of marble, as will the rotunda 
on the ground floor. The interior woodwork 
in the Exchange building will be of mahog- 
any throughout. Aside from the second 
floor, which will be given over to the ex- 
elusive use of the Memphis Cotton Exchange 
and the Memphis Merchants’ Exchange, there 
will be approximately 400 offices in the 
building. The floor upon which the two 
exchanges will be located will be designed 
especially for their use. Each organization 
will occupy the relative position in the new 
building that they did in the old Cotton Ex- 
change building, the space to be allotted to 
each being 55 x 73 ft. A battery of seven 
modern traction elevators will be used in the 
building. Construction work is to start at 
once, 


COLUMBUS, OHIO.—David Riebel & Sons, 
Archs., New First National Bank Bldg., are 
preparing plans for two school buildings for 
the city of Columbus. It is estimated that 
the cost will be about $50,000 and $100,000, 
respectively. 


FT. WAYNE, IND.—The Trustees of local 
lodge of the Brotherhood of Railway Train- 
men will ask for bids soon for the construc- 
tion of a home. Work is to begin in the 
spring. 


BRAZIL, IND.—The Trustee of Lewis 
Township will ask for bids soon for the erec- 
tion of a township school building. 


COLOMO, IND.—Hugh Montgomery,. of 
Rockville, Ind., Trustee of Reserve Town- 
ship, is aski for bids for the erection of a 
12-room brick school house at Colomo, 
and for the installation of a steam heating 
lant therein. Layton Allen, Lombard Bldg., 
indianapolis, is Arch. 


BLUFFTON, IND.—The School Board has 
decided upon a design for the construction 
of a highschool building. Estimated cost, 
$59,000. Bids will be asked for in a few 
weeks. The build will be erected on 
the site of the old tral School building. 





LA CROSSE, WIS.—Bids were received as 
follows on Jan. 19, by James Knox Taylor, 
Superv. Arch. of the Treasury Dept., Wash- 
ington, LD. C., for the construction of an ex- 
tension to the post-office at La Crosse, Wis.: 
La Crosse Construction Co., La Crosse, Wis., 
$45,425; General Construction Co., Hathaway 
Brug., Milwaukee, Wis., $838,800; Northern 
Construction Co., Milwaukee, Wis, $42,W00; 
Bartlett & Kling, Inc., Cedar Rapids, lowa, 
$49,200. Time, Nov. 1, 1910. 

DES MOINES, IOWA.-—-On Jan. 11 the 
Members of the Ves Moines Ciub decided 
on the erection of a $190,000 club-house 
building at the southwest corner o1 Nighth 


aud Locust Sits. The structure wili be ftire- 
proof. Work will be started May 1 it was 
decided to rent the basement, first ana 


second floors of the building for business en- 
terprises, while the three upper stories will 
be fitted for the use of the club. There will 
be a roof garden. 

WILLMAR, MINN.—C. H. Johnston, State 
Arch., Manhatian Bidg., st. Pauli, is com 
pieting plans for the construction of the new 
State inebriate Asyium, to be DuUiiLt at Will 
mar. The State soard of Control, Charies 
Haivorson, Chn., will take bids soon ior the 
main building which will be fireproo: ana 
will cost $150,00U. The same architect is 
completing plans tor the first group of build 
ings to be built by the same Board at St 
Cioud, Minn., tor the State Training School 
for Girls, which will cost an aggregate ot 
$125,000, 

DULUTH, MINN.—Bids will be received by 
the Board of Kducation of the City of Du 
luth, at its office, Central Higo Scavol Biug., 
Vuiuth, Minn., until 7.50 p. m., Peo. 4, tox 
the purchase of ali or any part of the sum o: 
$100,000 of bonds, the same being part of a 
total issue Of $2vU,UU0U of the bonas of the 
Independent School District of the City oe 
Duluth. Charlies A. Bronson is Clerk o: Bu 
. MANHATTAN, KAN.—Bids are asked until 
6 p. m., Feb. 22, by C. L. Moore, Chan. o1 
Trustees of the First Baptist Church of the 
City of Manhattan, for turnisning ali ma 
terial and iabor tor the construction of a 
Stone building. 

LEAD, 8S. DAK.—Notice is given that the 
time for opening bids for the construction 
complete of the U. 3S. post-ollice building ac 
Lead, has been extenued irom Feo. 14 ww 
March 4. James Knox Tayior is Superv 
Arch., Treasury Dept., Wasuington, Vv. C. 

ST. LOUIS, MO.—The Tudor Dwellings 
Co. has acquired, through Oreon E. & RK. U 
Scott, Agents, S17 Chesinut St., from Minnie 
Wuest, i183 It. of ground on the sduth side 
of Deimar Boulevard, and trom William Z. 
McCormick, an additional luv ft. adjoining 
this on the easi, Making an aggregate ou. 
213 ft., situated between Union ana Clara 
Aves., almost opposite the park adjoining 
St. Luke's Hospitai. It is the intention o: 
the Tudor Dwellings Co. to improve this 
property at once wilh an apartment house. 
fhe building will be constructed on ine 
pavilion plan, having the buildings groupea 
around a central court, provided with a 
sunken garden. ‘This is waat is known as 
the formal type of Klizabethan garden, and 
will be laid out with walks, fountains and 
pools of water. The court will be 100 ft. in 
width by 140 ft. in depth. Barnett, Haynes 
& Barnett, Frisco Bidg., are Archs. 

ST. JOSEPH, MO.—The Seven Day Ad- 
ventists of the Western States, who heid 
their annual conference in St. Louis recent 
ly, have plans for a $200,000 college to 
be built near St. Joseph for the German- 
speaking Adventists of the United States. 

*DENVER, COLO.—The advertisement for 
bids for the construction of the post-office 
and court-house building at Denver, Colo., 
is corrected and the time for opening bids 
extended as follows: Bids are asked by 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, DL. C., until 3 p. m., 
March 15 (instead of Feb. 17), for the con- 
struction, including plumbing and arainage 
of the U. S. post-office and court-house at 
Denver. 

The following buildings, according to the 
Denver ‘‘Post,’’ are to be built here this 
year: Fifteenth St. Investment Co.—12-story 
structure, 16th and Curtis Sts., to occupy 
the Church Estate property; 150 ft. on 
16th St. by 80,ft. on Curtis St. Daniels & 
Fisher's Stores Co.—10-story annex to pres 
ent store, corner 16th and Arapahoe Sts., 
on the Alkire property. A. C. ¥oster.—12- 
story office building on northwest corner of 
16th and Champa Sts.; lot 150 ft. on -16th 
St. by 75 ft. on Champa St. American To 
bacco Co.—Building, southeast corner of 16th 
and Champa Sts.; property fronts 150 ft. on 
16th St. and 100 ft. on Champa St. This 
building will cost more than $1,000,000. In 
ternational Trust Co.—12-story building on 
site to be selected, but probably at the corner 
of 17th and California Sts. A. E. Cariton. 
12-story building on the Stratton Estate, 
corner 17th and Welton Sts. 

SAN FRANCISCO, CAL.—A 6-story brick 
building is to be erected at the northeast 
corner of O'Farrell and William Sts., be- 
tween Jones and Taylor Sts. The building 
will cover a lot 28 x 62% ft., and it will 


- have a basement in addition to the six 


stories. Plans have been completed for the 
structure by C. A. Meussdorffer, Arch., Hum- 
bolt Bank Bidg.; which show an attractive 
exterior, to be finished in white Caen stone 
and colored mosaic frieze. The entrance wil! 
be of marble and tile, with an ornamenta! 
marquise. The interior arrangement is for 
apartments, of which there will be three on 
each floor, in suites of two and three rooms 
and bath-room each. The owner is A. : 
Wilson and the estimcted cost $40,000. Con- 
struction is to begin immediately after tie 
contracts are awarded. 

SANTA CLARA, CAL.—The plans for the 
Santa Clara College, practically decided 
upon, and which will be carried out if the 
fund of $250, needed for the commence- 
ment of operations is raised within the next 
few months, have been announced by Rev. 
Joseph P. Lydon, Vice-Pres., and clude 
ten buildings, the structural material being 
reinforced concrete and the whole series of 
buildings being fireproof. The plateau at 
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Loyola station, near Mountain nem go 
the contemplated college is to be located, has 
a length of 1,800 ft. north and south, aa a 
width of 600 ‘ft. east and west. In the cen- 
ter of a row of buildings will be the ad- 
ministration building and main entrance. 
North and south of that building will be the 
chapel, for which Mrs. Bertha Welch has 
contributed $50,000, and the library build- 
ing. South of the latter structure will stand 
the physics building, and north of the chapel 
the college theater. The ir fg buildings 
are to be three stories in height. From one 
building to another, along the front of the 
plateau will run an esplanade, while at the 
back of the structures mentioned will be the 
fathers’ garden. West of the administra- 
tion building, and on the opposite side of the 
garden, will be the kitchen and refectories. 
South of this will stand a building contain- 
ing a dormitory, study halls and classrooms, 
and on the north will be a companion build- 
ing for the same purposes. Provision will 
be made for 300 individual rooms, each stu- 
dent to have a special apartment fitted with 
modern conveniences. On an elevated point 
above the plateau toward the north and west 
will be the observatory, while the chemistry 
building will occupy the southwest corner of 
the site. Ample space for a gymnasium, 
track, baseball -fields, handball and ten- 
nis courts is afforded in the rear of the 
second line of buildings. The complete plans 
are now being finished by Albert Pissis, 
Arch., Flood Bldg., San Francisco. 

LOS ANGELES, CAL.—The Bekins Van & 
Storage Co., Los Angeles, is preparing to 
erect a fireproof 6-story reinforced-concrete 
loft and storage building, 65 x 100 ft., on 
Figuero St. Cost, $70,000. 

Board of Fire Commissioners has received 
bids as follows for construction of a fire 


engine house on Figuero St., north of 
Seventh St.: J. . MeNeil, $73, 300; J. S. 
Jacobs & Co., $97,963; F. O. Engstrum Co., 


$82,812; e 
Co., $83,1 
Plans cone been completed by Charles. E. 
Shattuck, Arch., Mason Bldg., for an addi- 
tion to the market house of the Los Angeles 
Public Market, Inc., at Sixth and Alameda 


Leonarat, $89,950; C. J. Kubach 


Sts The building will be constructed of 
brick and steel, and will have a frontage of 
nearly 1,200 ft. and a depth of 70 ft. It will 
contain two stories and a basement. On the 


first floor will be fruit storage rooms and 


other conveniences for the wholesale produce 
trade. Offices will be provided in a balcony 
between the first and second floors, and 
will have vaults. The second floor will be 


of loft arrangement, for the storage of pro- 
duce There will be 16 elevators in the 
interior of the building, and a number of 
sidewalk elevators. The floors of the first 
story will be of asphaltum on plank, and 
those of the second floor of 2-in. tongue- 
and-groove plank. The basement will have 
prism lights. While the building will be 
an addition to the market house that has 
been completed, it will be in effect the main 
building of the establishment. A platform 
will be built along the entire frontage. A 
storage plant will be constructed eventually 
in connection with the market house. 


HOLLYWOOD, CAL.—The Methodist Con- 
gregation has purchased a lot on Prospect 
St. at the corner of Grace St., on which to 


erect a $50,000 church building. W. P. Ry- 
land is Pastor. 

BARSTOW, CAL.—Plans are being pre- 
pared by F. W. Wilson, Kerkhoff Bidg., Los 
Angeles, for a reinforced concrete hotel] to 
be erected in Barstow, for the Atchison, To- 
peka & Santa Fe Ry. Co. Cost, $250,000. 

SAN BERNARDINO, CAL.—The Board of 
Supervisors of San Bernardino is consider- 


ing a proposition to erst new buildings 
for the County Hospital, Detention Home, 
Orphans’ Home, etc. Cost, $150,000. 

BOISE, IDAHO.—Bids are asked by the 
Constructing Q. M., Boise, until 2.30 p. m., 
Feb. 17, for constructing, plumbing, hot 
air heating, and electric wiring a _ single 


set of N. C. O. quarters, brick, with slate 
roof, at Boise Barracks, Idaho. 

ST. JOHN, N. B.—The following amounts 
have been voted by the City Council in con- 
nection with work to be done during this 
year: Schools, $136,418; public works, $78,- 
000; sewerage maintenance, $15,000; light- 
ing, $26,500; police, $48,008; fire, $65,000; 
ferry, $10,400, and various other works, 
totaling an expenditure of $480,277. Wm. 
Murdoch is City Engr. 

MAISONNEUVE, QUE.—The 
cil of Maisonneuve, on Jan. 17, granted the 
Lachine, Jacques Cartier & Maisonneuve Ry. 
Co. authority to erect a terminal station on 
St. Catharine St., between Frontenac and 
Harbor Sts. As the project is backed by the 
Grand Trunk Ry. System, it is expected that 
the Grand Trunk Pacific will enter Montreal 


City Coun- 


in the near future, over this line. Noted 
fully on Jan. 6, under Montreal, Que. 

MONTREAL, QUB.—See item under Mais- 
onneuve. 

KENORA, ONT.—Bids are asked by H. F. 
McNaughten, Secy., Public Works Dept., 
Parliament Buildings, Toronto, Ont., until 
noon, Feb. 1, for the completion of the court- 
house in Kenora. J. O. Reaume, Minister of 


Public Works, Toronto, Ont. 

WINNIPEG, MAN.—It is announced that 
all the Canadian Pacific Ry. hotels along the 
line from Winnipeg to Victoria are to be en- 
larged. Hayter Reed is Mer. Hotel Sys- 
tem, C. P. R., Montreal, Que. 


EDMONTON, ALTA.—Following is a list 
of buildings to be erected in Edmonton this 
year:. City Hospital, $200,000; Masonic Tem- 
ple, $125,000; New High School, $100,000; 
Alberta Hotel (additions), $100,000; Public 
School on 17th St., $100,000; Cristall Block, 
$70,000; Me Dougall Methodist Church, $70.- 
000; King Edward Hotel (addition), $80, 0 
Union Bank, $60,000; Molsons Bank, $50,000; 
National Trust, $50,000; Macdonald Block, 
$50,000; Canada Permanent Mortgage Cor- 
poration, $50,000; total, $1,085,000. In ad- 
dition to the foregoing, construction work 
will be continued on the parliament build- 
ings for the Province of Alberta, which, 
when completed, will represent an invest- 
ment of more than $1,500,000; the court- 








house will cost $300,000 and in Strathcona 
on the other side of the river the Alberta 
University buildings will be erected at a 
cost of over $500,000. It is expected that 
the construction work by the railways and 
the institutions mentioned will mean the cx- 
penditure in Edmonton of at least $500,600 
in supplies. 


WATER-SUPPLY—IRRIGATION. 


(* denotes that this work is advertised in 
Engineering News.) 


*NEW YORK, N. Y.—The folluwing bids 
were received on Jan. 25 by the Board of 
Water Supply for Contract 54, for construct- 
ing the Yonkers Siphon, about two miles 
long: George W. Jackson, Inc., 46 Wall St., 
New York, $1,479,425; Carter Construction 
Co., 134 La Salle St., Chicago, Lll., $1,716,- 
555; Breuchaud-Winston Co., 290 Broad- 
way, N. Y., $1,880,725; Patrick McGovern, 
6 Beacon St., Boston, Mass., $1,596,680; 
Keystone State Construction Co., 2 Rector 
St., New York, $1,759,525; MacArthur Bros., 
Co., 11 Pine Bt., New a $1,647,210; J. 
F. Cogan, Brewster, a 1,701,200 ; Dravo 
Contracting Co., Lewis Block, Pittsburg, 
$1,726,405; H. P. Burgard Co., 
St., Buffalo, N. Ve $1,868,320 ; T. A. Gil- 
lespie, 90 West St., New York, $1,591,330. 

*POUGHKEEPSIE, N. Y.—Bids are a 
by the Board of Public Works until 4 p 
Feb. 17, for one 5,000,000-gallon high- Tift 
pumping engine, one 5,000,000-gallon low- 
lift pumping engine, one surface condenser, 
two 125-HP. tubular boilers. For details 
see advertisement in this issue. es me 
Shields is Clk. 

NEWARK, N. J.—The Board of Public 
Works has decided to connect the Clifton 
Ave. reservoir with the South Ave. reser- 
voir. Estimated cost, $50,000. Morris R. 
Sherrerd is City Engr. 

PITTSBURG, PA.—The Common Council 
on Jan. 10 passed the ordinance providing 
for two sets of pumping machinery for the 
filtration plant. Estimated cost, $300,000. 

NORFOLK, VA.—The Board of Control on 
Jan. 15 awarded contract to HARRISON 
BROS. & CO., 35th St. and Gray’s Ferry 
Road, Philadelphia, Pa., for furnishing the 
city water-works 225 tons of filter alum at 
97 cts. per cwt. Thomas B. Dornin is Ch. 
Engr. Water Dept. 

EDISON, GA.—The citizens have voted to 
issue $17,000 of bonds for the construction 
of water-works. 

SHELLMAN, GA.—This city contemplates 
spending about $8,000 for improvements this 
year. An air lift, fire pump, reservoir and 
extension of mains is proposed. C. P. Payne 
is Supt. 

ELGIN, ILL.—The Finance Committee of the 
City Council and the Board of Water Com- 
missioners have adopted plans for improve- 
ments to the water-works with an electric 
light plant, the work to extend over a period 
of five years. About $5,000 will be expended 
the first year. 

MILFORD, IOWA.—Bids will be received 
about March 1 by the city for the construc- 
tion of water-works. Estimated cost, $12,- 
000. W. M. Quaife is City Clk. Iowa Engi- 
neering Co. are Engrs., Clinton. 

LEON, IOWA.—Bids will be received about 
March 1, by the city, for constructing water- 
works from the plans of the Iowa Engineer- 
ing Co., Clinton. 

*BURLINGTON, IOWA.—The time for 
opening bids for furnishing and erecting a 
complete pumping station has been extended 
from Feb. 2 to Feb. 17 by the Board of 
Supervisors, Des Moines County, including 
the building and machinery. For plans and 
specifications and further information apply 
to the Harman Engineering Co., 120 Fre- 
donia Ave., Peoria, Ill 


SIOUX CITY, IOWA.—The Board of Wa- 
ter-Works Commissioners have decided to 
increase the capacity of the water-works. 
An additional 24-in. main from the pump- 
ing station to the reservoir will be put in 
and another 24-in. main will be run from 
the reservoir connecting up with the sys- 
tem supplying the downtown districts. G. Y. 
Skeels is City Engr. 

COLBY, KAN.—We are officially advised 
that plans have been completed for the con- 
struction of municipal water-works and 
lighting plant for Colby. Estimated cost, 
$55,000. Burns & McDonnell are Ccnsult- 
ing Engrs., Scarriitt Bldg., Kansas City, Mo. 

CHEROKEB, KAN.—The citizens on Jan. 
12 voted in favor of constructing a water- 
works system. H. M. Reid is Chn. Water 
Com. 

KANSAS CITY, KAN.—Bids will be re- 
ceived by the Board of Water-Works Trus- 
tees until 2 p. m., Feb. 2, for the con- 
struction of a reinforced-concrete settling 
basin and head-house at Quindaro. J. 
Barker is Secy. 


CAWKER CITY, KAN.—Bids were opened 
on Jan. 11 by the city for the construction 
of water-works from the plans of George P. 
Taylor, of Stcckton. Contracts have been 
awarded as follows: Tank, to DES MOINES 
BRIDGE & IRON CO., Des Moines, Iowa, at 
$4,360, and to T. C. BROOKS & SONS CO., 
of Jackson, Mich., for laying 6, 4 and 2-in. 
pipe at 74 cts., 53 cts., and 27 cts. per lin. 
ft.; specials, 3 cts. per lb.; pump, $1,300, 
and for hydrants and gates. 

FORT MACKENZIE, WYO.—Bids are ask- 
ed until 2 p. m., Feb. 14, by the Construct- 
ing Quartermaster, U. S. A., Fort Mackenzie 
for lining with waterproofing felt and vitri- 
fied brick a 1,000,000-gallon concrete reser- 
voir near this post. 

CENTRALIA, MO.—We are cfficially ad- 
vised that plans have been completed for 
the construction of municipal water-works 
for Centralia. Estimated cost, $45,000. Burns 
& McDonnell are Engrs., Scarritt Bldg., 
Kansas City, Mo. 

SLATER, MO.—We are officially advised 
that plans are being prepared by Burns & 
McDonnell, Scarritt Bidg., Kansas City, Mo., 
for the reconstruction of the municipal 
water-works and lighting plant here. 





oe TEX.—Bids will be received un- 
til Feb. 16 instead of Feb. 2 for construct- 
ing the foundation for the pumping station, 
building the illway and other ap- 
purtenances at the ite k water-works 
reservoir. William Barclay Parsons, New 
York, and John B. Hawley, Ft. Worth, Tex., 
are ‘Consulting Engrs. J. M. Preston is 
City Engr. 

MISSION, TEX.—H. N. Pharr, 
Iberia, La.’; John C. Kelley, of Waco, and 
John J. Conway, cf Mission, are in- 
terested in the installation of ab irrigating 
system on lands owned by the Louisiana-Rio 
Grande Sugar Co., in which they are in- 
terested. The lands cf the company are 
situated about 20 miles from here. It is 
proposed to install a system which would 
irrigate 23,000 acres, and work may be be- 
gun within the next days. The work will 
include the digging of canals and building 
of pumping plants. 

DELTA, COLO.—Bids will be received until 
Feb. 5 by the Board of Directors of the 
Northern Delta Irrigation District, W. H. 
Burnett, Secy., for $140,000 irrigation bonds. 

FLORENCE, COLO.—J. A. Tutman, Mont- 
rose, and associates, are interested in an ir- 
rigation project in Custer County, plans for 
which have just been made public. This 
new enterprise has for its object the recla- 
mation by irrigation of 12,000 acres of land 
on the south end of Wet Mountain Valley. 
The source of the water supply is Sand 
Creek in the Sangre de Cristo range. 
large dam will be built to raise the water 
at the head of the creek and the body of 
water will then be tapped by a eanal which 
will carry it down the east slope of the 
mountain. 

FORT WORDEN (Port Townsend post-of- 
fice), WASH.—It is planned to construct a 
reservoir at the fort this year. Estimated 
cost, $40,000. 

ABERDEEN, WASH.—The CRANE CO., of 
Seattle, has ‘secured contract for pipe’ at 
$35 per ton, and for specials at 3% cts. per 
lb. Bids were opened on Jan. 5 by the city. 

CENTRALIA, WASH.—The Centralia-Che- 
halis Water & Power Co. has been incor- 
porated with a capital of $250,000, by John 
E. Heasty, L. W. Gocdrich, E, 8S. Price and 
others, all of Tacoma, to furnish water for 
domestic and manufacturing and other uses. 

LAKEVIEW, ORE.—We are officially ad- 
vised that the Oregon Valley Land Co which 
is building the Goose Lake Valley irriga- 
tion system in this vicinity, will have a 
loose rock dam and about 2, ,000 ft. B.M. 
of timber work in flumes and trestles ready 
to let to contract early in the spring. G. 
W. Rice, Lakeview, is Ch. Engr. 

Papers have been filed in the local land 
office for the selection of 100,000 acres of 
government land to be reclaimed under the 
Carey Act in Warner Valley, 30 miles east 
of here. It is unknown just what financial 
interests are back of the project, but it is 
reported that $2,000,000 of bonds are to be 
issued at once. 

SAN FRANCISCO, CAL.—The citizens on 
Jan. 14 voted in favor of issuing $45,000,000 
of bonds for the construction of the Hetch- 
Hetchy system, using Lake Eleanor and 
Tuolumne River as the source of supply. 
Marsden Manson is City Engr. 

COLUSA, CAL.—Bids were opened on Jan. 
3 by the city for constructing water-works. 
Contracts have been awarded as follows: To 
STANDARD ENGINEERING CO., 508 Market 
St., San Francisco, for 85 ft. 10-in. c.-i. pipe, 
$1.40 6,395 ft. 8-in., $1.11; 33,160 ft. oa 

56 cts. ; 4,320 ft. 3-in., 29 cts., and 1,980 f 
2-in, 18 cts.; wells, $1, -~ and fittings e 
distributing system, $3,136 » and to F. C. 
ROBERTS & CO., 461 Market St.. San 
Francisco, for pumping station, $9,978, and 
tank and tower, $6,100. Total cost of entire 
plant, $47,935. 

STOCKTON, CAL.—W. G. Hunter, Engr., 


of New 


-in his report to the Supervisors cof gan Joa- 


quin County at Stockton on the Bellota flood 
problem recommends the construction of a 
reservoir in the foothills to control the Cala- 
veras River freshets; also the further inves- 
tigation of the possible diversion of Little 
John Creek into the canal of the South San 
Joaquin irrigation district. The South San 
Joaquin Irrigation Ditch, voted on Dee, 30, 
to construct the prepenel is ———. system. 
Estimated cost, $1,875,000. Edwin B. Duryea, 
Jr., Humboldt Bank Blidg., San Francisco, 
is Ch. Engr. 

SACRAMENTO, CAL.—A corporation to be 
capitalized at $250,000 is being formed for 
the purpose of a a water system in 
East Sacramonto, Imhurst, Monte Vista 
and the other suburbs lying to the east of 
this city. A water-works plant will be built 
in Elmhurst. Those financing the proposi- 
tion are: C. M. Goethe, H. J. Goethe, <2 
Goethe and H. A. McClelland, of Sacra- 
mento, but among the stockholders will be 
many residents of the suburbs east of Sacra- 
mento. All the territory north of R St. will 
be included as well as the district south to 
Monte Vista. 


SAN BERNARDINO, CAL.—Articles of in- 
corporation were filed "with the County Clerk 
on Jan. 10 for the Redlands & Yacalpa Wa- 


ter Co. Capital, . Those ag 
are: H. H. Ford, x Atwood, B. B. Har- 
lan, A. N. Dike, J. H. Logie, E. M. Lyon 


and F. A. Leonard. The corporation is ef- 
fected in connection with the plans for col- 
onizing Yucalpa Valley. 


FULLERTON, CAL.—A franchise for a new 
domestic water system for Fullerton has been 
- by the trustees to Mrs. G. B. Miller, A. 

. Stewart, Local Agt. Estimated cost, $40,- 


PHOENIX, ARIZ.—The Secretary of the 
Interior has awarded contract to the S. 
MORGAN SMITH CO., of York, Pa., for the 
installation of an exciter water-wheel in the 
power-house of the Salt River i oh 
pradeet, Arizona. The contract price is $1,- 


SALT LAKE CITY, UTAH.—Bids be A > 
received by the Board Public Works, H. 
McMillan, Chn., until Feb. 4, for poe Bote 


— 
ing the City Creek aqueduct, inc) ae 
for catch-basin and excavation : tree 
pond above dam. Estimated « mo 
George Chaney is City Engr. in 

THEODORE, UTAH.—The U B 
Ranch Canal & Reservoir Co. w:. oe 
soon let contracts for the pro, cr 
oaeenane. Estimated cost, §) - 

. Harmston, of Roosevelt, is Eng = 

MONCTON, N. B.—J. Edington, m 
has prepared plans for a reservoi aes 
tion with the water supply. Esti: pe 
$212,000. 

SEKWERAGK, 

NORTH ADAMS, MASS.—Roswe!) rd 
ner, City Engr., has made prelim ae 
veys for the construction of sew th 
western end of the city. 7. 

CAMBRIDGE, MASS.—Bids are ! un- 
til noon, Feb. 2, by L. M. Hast Cin 
Engr., for furnishing sewer mate: us 


SYRACUSE, N. Y.—The lowest ») 
on Jan. 17 by the Board of Con 
Supply for the construction of a 15 
in Avery Ave., from Morgan to G 
a l12-in. sewer in Avery Ave.,. { 
Ave. to Milton St., a 1d5-in. sewe: 
Ave., from Avery to Gere pl, a 15 ‘ 
in Gere pl, from Gere Ave, to M Ss 
and a 12-in. sewer in Morgan : 
Avery Ave. to city line, was that er 
Gaffey, 116 Sand St., Syracuse, at +. 5))_ 

The lowest bid submitted for 
struction of an 18-in. sewer in G 
Ave. and 15-in. sewers in Vann 
Hawley Ave., was that of Philip 
at $3,524. 

WESTFIELD, N. Y.—F. K. Wi ) 
White Bidg., Buffalo, has prepared pla: 
for the construction of @ sewer syst La 
disposal plant. Estimated cost, ee 


NORTH PELHAM (Pelham post- _N 
Y.—We are officially advised that bi is wer 
received as follows on Jan. 18 for 
struction of a sewer system for this \\\\ax 
SILLARY & PIRO, Mount Vernon, \. \ 
$38,351 (awarded contract); Clark & (Co. 
Ltd., Morristown, N. J., $42, 458; Michael 
Marrone & Felix Gasperani, New York, $42 
758;, James J. Fusco, Newark, N. J, s47- 
542; William M. Acheson, Troy, ‘. ¥ 
$46,375 ; O'Leary & Flanagan, New York. 
$47,035; N. Y. Interurban Developm t Co 
Mount Vernon, N. Y., $47,186; Brices ¢ 
McLaughlin, New York, $47,931; Fray 
done, Mount Vernon, N. Y., $950 yan 
& Reilly, Baltimore and Piiadelpt $l, 
542; Smith Bros., Pelham, N. Y 81: 
Samuel Bonn, Syracuse, N. ¥,,. = 
|e Engineering & Contracting Co., on | 
and City, N. Y., $65,391. Harold }. Rot 
erts, 103 Park Ave., New York, is Consult- 











*SUMMIT, N. J.—Bids are asked by 
Common Council until 8 p. m., Feb. 1, { 
the construction of 1,940 lin. ft. of S anid 
10-in. vitrified pipe sewer in Hill Cres: Avy: 
and Summit Ave., and manholes, excavation, 
etc., mecessary. John S. Stiger is City 


Engr. 
WASHINGTON, N. J.—Bids will be re- 
ceived until noon, Feb. 14, at the office of 
J. Craft, Boro. Clk., for constructing 
about eight miles of vitrified pipe sewer 
from to 18-ins. with Y branches, flust 
tanks, etc., and a sewage disposal! works 


including the necessary piping, grading, etc 





A. J. Craft is —— Clik. lans and speci- 
fications may be had at the office of Clyde 
Potts, Engr., 30 Church St., New York 
PHILADELPHIA, PA.—Bids are asked un- 
til noon, Feb. 1, by the Department of Pub- 


lic Works for Schedule A, branch sewer ip 
Dorset St. between Anderson and Sienton 
Aves. George R. Stearns is Dir. 

David McMahon, Main and Chelten Aves. 


Philadelphia, submitted the lowest bid on 
Jan. .18 for the construction of a branch 
sewer in Tenth St. and in Chelten Ave 
under the North Penn R. R. at $4,2)4 

CHARLESTON, 8S. C.—Bids will be re- 
ceived at the Bureau of Yards and Locks 
Navy Dept., Washington, D. C., until 
a. m., Feb. 19, for constructing an inter- 
cepting drain at the navy yard, Charleston 
Specifications are on file at the office of 


Engineering News, New York. 
SAVANNAH, GA.—J. W. Howard 


“ 


Engr., has been instructed to prepare plans 
for the extension of the house drainage sys- 
tem. Estimated cost, $350,000 

MORRISTOWN, TENN.—The citizens on 
Jan. 15 voted to issue $40,000 of bonds for 
the construction of a sewer system, y ‘rified 
pipe to be used. Morris City 
Reedr. 

CANTON, OHIO.—The city proposes ‘0 
construct storm water sewers this jy ar as 
follows: Liberty St., 8-ft. diameter ‘ric 


2,800 ft. long; Dueber Ave., 30, 36 004 42- 
in. diameter, brick, 2,400 ft. long, ai 1 Cedat 
St. and Clifton Ave., 20-in. pipe and 00-in 
P. H. Weber City 


brick, 1,200 ft. long. 
Engr. 

TOLEDO, OHIO.—Bids will be eived 
until Ey 1, by the Board of Pubiie Ser- 
vice, F. Shane, y., for constructiny sewer 
No. 1090, in Hoag St. 

MISSOURI VALLEY, IOWA.—Th owa 
Engineering Co., of Clinton, has viade & 
survey for the construction of a sev 
tem here. Estimated cust, Eeieeon 8,000 
and $25,000. 

CANBY, MINN.—Bids will be rece un- 
til Feb. 8 at the office of P. O. Sb rum, 
City Recdr., for constructing about 8,600 > 
of 6-in., 8,400 ft. of e2. 1,200 ft 10- 
in. sewer, 1,450 ft in., 4,075 
in., 350 ft. of sin. * 800 tt. of 10 
sub-drain, 50 anholes, sewage 


tank, 6 or 8- HP. a a. 
centrifugal pump, ve subm ; 
age well @nd pump-house. John W ©: 
Engr., Mankato. si 
HOLTON, KAN.—J. M. KERAS, ‘an 
Washington ons Denver, Colo., be 00 
awarded contract ition, OF the city at $41. ' 
‘, sewer syste: here. 
on Jan. 
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+, k CITY, KAN.—We are officially ad- 
ee ths ae are being prepared for the 
eat > of sanitary sewers here. Burns 
cons\r-°" 11 are Engrs., Scarritt Bldg., 
" ty, M 
? iN. KAN.—We are officially advised 
: are being prepared for the con- 
se “sf sanitary sewers here by Burns 
4 nell, Consulting Engrs., Scarritt 
insas City, Mo. 
\N. NEB.—All bids opened on Jan. 
19 “sity for constructing sewers have 
- ted. New bids are asked until 
; sr about 13,000 ft. of 8-in. vitri- 
“2 980 ft. of 15 and 10-in. vitrified 
twelve flushtanks, 25 manholes, 
timated cost, $16,500. 0. P. Hess 
Clk.; C. . Meeker, McCook, is 


\N. N. DAK.—R. E. Wickham, of 
‘orks, is preparing plans for the 
be ‘ion of the proposed sewer system. 
t | be received about May 1 
*.. .oUIs, MO.—Bids are asked until 
b. 11, by the Board of Public Im- 
pr nts for constructing various sewers. 
W ryden is Clk 
rRALIA, MO.—We are officially ad- 
hat Burns & McDonnell, Consulting 
“Scarritt Bldg., Kansas City, Mo., are 
D ng plans for sanitary sewers here. 
Es ed cost, $20,000. 
USTON, TEX.—F. L. Dormant, Engr. 
cers, has completed plans for the con- 
»n of sanitary sewers in the Second 


*NENVE COLO.—The lowest bid re- 
As ha: 14 by the Board of Public 
W for the construction of district sew- 
ibmains and their appurtenances in 
aI r the West and South Side sanitary 
8 » district in the city and county of 
Heover was submitted by Dennis Gibbons 
a+ about $589,700. Other bidders were: 
G & Keefe, $687,668; Charles Connor, 
-o¢4. Municipal Construction Co., $636,- 


( 
s 
got 


CARFIELD, WASH.—E. C. Murray, of 
Colfax, has prepared plans for a sewer sys- 
‘ to inelude two miles of 12, 10, 8 and 
f-in. pipe, a tank 24 x 25 ft. and two filter 
heds. Estimated cost, $15,000. 


SEATTLE, WASH.—R. H. Thomson, City 

Ener., has reported that the estimated cost 

he proposed sewer in 36th Ave., etc., is 
£290 000 

IMPERIAL, CAL.—Bonds for $35,000 have 
been sold for the construction of a_sewer 
system. J. T. Rice, of Imperial, is Engr. 

MONTEREY, CAL.—Contract for con- 
structing the Dickman Ave. storm sewer has 
been awarded to JOHN TAUFNIR, of Mon- 
terey. 

COLTON, CAL.—Plans are about completed 
for the construction of a sewer system here. 
Estimated cost, $65,000. R. J. Martin is 
Pres. Bd. City Trustees. 

LOS ANGELES, CAL.—The city is con- 
sidering the construction of a storm drain 
in Alameda St. Estimated cost, $175,000. 
WINSLOW, ARIZ.—Bonds for $40,000 have 
en voted here for the construction of a 
sewer system. 

SALT LAKE CITY, UTAH.—Bids_ will be 
received until Feb. 4 by the Board Public 
Works, H. G. McMillan, Chn., for construct- 
ing pipe sewers in sewer extensions Nos. 220, 
249, 253 and 254. George O. Chaney is City 
Ener. 

VANCOUVER, B. C.—F. C. Gamble, Engr., 
Provincial Pub. Wks. Dept., Victoria, is con- 
sidering plans for the construction of a 
sewer in Nanaimo St. 


GARBAGE DISPOSAL. 


(* denotes that this work is advertised in 
Engineering News.) 


NEW YORK, N. Y.—Bids are asked until 
noon, Feb. 8, by William H. Edwards, Comr. 
of Street Cleaning, for furnishing all the 
labor and materials required for the re- 
moval of snow and ice in various boroughs. 


*LYNCHBURG, VA.—Bids for the con- 
struction of an incinerating plant of 25 
tons capacity, for burning garbage, refuse, 
and dead animals, including a fireproof 
building, will be received by the Council 
Committee on Sanitation and Street Clean- 
ing, at the office of H. L. Shaner, City 
Engr., until 2.380 p. m., Feb. 28. 


STREETS AND ROADS. 


(* denotes that this work is advertised in 
. Engineering News.) 


BOSTON, MASS.—Bids will be received un- 
til Jan. 31 by Guy C. Emerson, Supt. of 
Streets, for repairing asphalt pavement in 
any street in Boston not under guarantee 
when ordered to do so by the Superintendent 
‘a between Feb. 1, 1910, and Jan. 31, 
1911, 


LAWRENCE, MASS.—The City Council 
has authorized the mayor to petition the 
State Legislature for permission to issue 
bonds for paving improvements as follows: 
Paving of Lawrence St. from Common St. to 
Methuen, $35,000; Broadway, from Andover 
to Methuen Town Line, $213.236; Jackson 
St. from Essex St. to Methuen Line, $24.- 
700; Essex St. to Margin, $6.000; Lowell, 
Milton and Haverhill Sts. to Methuen Line, 
following car line, $13,700; Union St., from 
Duck Bridge to Garden St., $5,500, and 
Hampshire St. from Oak to the Methuen 
i $18,000. Arthur D. Marble is City 
Engr. 


.HARTFORD, CONN.—Plans for proposed 
State road work have been received by 
James H. MacDonald, vs aig Comr., as 
follows: From R. B. Mitchell, Engr., 5,100 
t. in the town of Brooklyn; from R. S. Hul- 
bert, Engr., 9,700 lin. ft. on the main road 
from Winsted to Norfolk, in the town of 
Colebrook ;-from E. C. Weldon, Engr., two 
sections in the town of Union, aggregating 


BRIDGEPORT, CONN.—The Streets and 
Sidewalks Committee has filed a requisition 
for $156,541 with the City Auditor, which in- 
cludes the following: Street grading, $5,000; 
sidewalks, curb and gutter, grading, $3,000; 
new crosswalks, $5,000; for permanent pave- 
ment, Elm St., Main St., Broad St. from Elm 
St. to Fairfield Ave., $7,350; Congress St. 
from Main St. to Housatonic Ave., $2,740; 
block pavement, West Housatonic Ave., from 
Congress St. to North Washington Ave., $4,- 
220; ‘new macadam, $51,950. 

*ALBANY, N. Y.—Bids are asked by the 
State Highway Commission, 55 Lancaster 
St., Albany, N. Y., for the construction of 
State highways, as follows: Until 1 p. m., 
Feb. 14, on Reservation-Ovid Road No. 323, 
Seneca County, 3.86 miles; Highland-Gard- 
ner Road No. 350, Ulster County, 3.76 miles; 
Saugerties-Kingston Road No. 5,000, Ulster 
County, 2.32 miles; Lloyd Town Line-Milton 
Road No. 5,001, Ulster County, 1.57 miles; 
Canajoharie-Flat Creek-Blaine Road No. 397, 
Montgomery County, 6.67 miles; East Creek- 
St. Johnsville Road No. 5,028, Montgomery 
County, 3.73 miles; Berry Hill Road No. 548, 
Nassau County, 7.59 miles; Mechanicville- 
Malta Road No. 610, Saratoga County, 7.42 
miles; Waterford, Sec. 1, Road No. 842, 
Saratoga County, 0.27 miles; Watertown- 
Theresa, Sec. 1, Road No. 565, Jefferson 
County, 7.35 miles; Carthage-Wilna Road 
No. 624, Jefferson County, 3.09 miles; Black 
River-Watertown Road No. 5,005, Jefferson 
County, 4.84 miles; Couse-Luther Road No. 
583, Rensselaer County, 3.40 miles; Bagle 
Mills-Clum’s Corners Road No. 631, Rens- 
selaer County, 2.25 miles; Schodack Centre- 
Valtie Road No. 5,029, Part 2, Rensselaer 
County, 2 miles; Manchester-Victor Road 
No. 637, Ontario County, 5.30 miles; Canan- 
daigua Village Road No. 5,015, Ontario 
County, 1.19 miles; Geneva Road No. 638, 
Ontario County, 1.02 miles; Greenwich-Bat- 
tenville Road No. 724, Washington County, 
3.98 miles; Salem-Granville Road No. 5,033, 
Part 1, Washington County, 2.96 miles; 
State Line-Orangeberg Road No. 728, Rock- 
land County, 2.82 miles; Congers-Long Clove 
Road No. 5,002, Rockland County, 1.61 miles. 

Bids will be received until 1 p. m., Feb. 
16, for: Potsdam-Colton Road No. 735, St. 
Lawrence County, 7.90 miles; Potsdam-Can- 
ton Road No. 5,032, St. Lawrence County, 5 
miles; Craryville-State Line Road No. 762, 
Columbia County, 6.02 miles; Blue Stores- 
Livingston Road No. 5,004, Columbia County, 
2.50 miles; West Plattsburgh Road No. 776, 
Clinton County, 7.26 miles; Golden’s Bridge- 
Croton Falls Road 775, Westchester County, 
4.42 miles; White Plains Town Line-Harri- 
son Road No. 780, Westchester County, 2.91 
miles; Armonk-Byram Lake Road No. 5,003, 
Westchester County, 3.44 miles; Mariaville- 
Montgomery County Line Road No. 789 
Schenectady County, 5.75 miles; Scotia- 
Wyatts Road No. 5,030, Schenectady County, 
2.25 miles; Hunters-Windham Road No. 597, 
Section 2, Greene County, 3.39 miles; Cats- 
kill-Saugerties Road No. 5,027, Part 1, 
Greene County, 2 miles; Kent-Towner Road 
No. 798, Putnam County, 2.78 miles; Croton 
Falls-Brewster Road No. 5,006, Putnam 
County, 1.80 miles; Luzerne-Lake George 
Section 1, No 804, Warren County, 7.13 
miles; Hogansburg-Bombay Road No. &20, 
Franklin County, 6.52 miles; Malone-Miora 
Road No. 5,031, Part 2, Franklin County, % 
miles; Saranac Lake-Bloomingdale Road No. 
821, Essex’ County, 5.58 miles; Ausable 
Forks-Jay Road No. 5,011, Essex County, 
3.45 miles; Crown Point-Fort Henry Road 
No. 841, Essex County, 4 miles. 

Bids will be received on the following 
roads __iuntil m., February 18, 
for: Pawling Village Road No. 5,009, Dutch- 
ess County, 1.50 miles; Newburgh-Cedar 
Hill Cemetery Road No. 5,007, Orange 
County, 3.28 miles; Jericho Turnpike Road 
No. 5,008, Suffolk County, 3.56 miles; Slin- 
gerlands-New Scctland Road No. 5,010, Al- 
bany County, 2 miles; Fleming-Auburn 
Road No. 5,012, Cayuga County, 2.75 miles; 
Bainbridge-Unadilla Road No. 5,013, Part 1, 
Chenango County, 4.13 miles; Chittenango- 
Oneida Road No. 5,014, Part Madison 
County, 3.15 miles; Camillus-Fairmont Road 
No. 5,016, Onondaga County, 3.09 miles; 
Clyde-Savannah Road No. 5,017, Part 2, 
Wayne County, 3 miles; Reading-Dundeed 
Road No. 5,018, Part 1, Yates County, 2 
miles; Lake Shore-Lackawanna City Road 
Ne. 5,019, Erie County, 1.89 miles; E. Pem- 
broke-Pembroke Road No. 5,020, Genesee 
County, 3.43 miles; Leroy-Caledonia-Mum- 
ford Road No. 5,021, Livingston County, 
~3.98 miles ; Albion-Holley Road No. 
5,025, Orleans County, 2.46 miles; Reroy- 
Warsaw Road No. 5,024, Wyoming County, 
2.67 miles; Binghamton-Windsor Road No. 
5,022, Part 2, Broome County, 3 miles ; Cuba- 
Black Creek Road No. 5,023, Part 1, Allegany 
County, 2.67 miles; Corning-Painted Post 
Road No. 5,026, Steuben County, 3.56 miles; 
Oneida Castle Village-Vernon Village Road 
No. 5,034, Oneida County, 1.50 miles; Mon- 
ticello-Liberty Road No. 5,035, Part 1, Sulli- 
van County, 2.50 miles. 8. Percy Hooker, T. 
Warren Allen and Robert Earl are the State 
Highway Comrs. 


NEW YORK, N. Y.—Bids are asked by Al- 
fred E. Steers, Pres. Boro. of Brooklyn, 
until 11 a. m., Feb. 9, for regulating, grad- 
ing and paving various streets in Brooklyn ; 
also for delivering binder stone, Portland 
cement, gravel, flagstone, pitch, sand, tar 
melting and gravel heating trucks, hardwood, 
road oil, asphalt blocks, paving brick, flus or 
residuum oil, refined asphalt, etc. 


RALEIGH, N. C.—Bids are asked by Wm. 
W. Willson, City Clk., until Feb. 2 on 25,- 
000 sq. yds. of brick pavement on Fayette 
ville and other streets. . B well is 
City Ener. 


NEWBERN, N. C.—The contract for 48,- 
000 sq. yds. of brick paving has been award- 
ed to BENZ & PAGE, of Charleston, 8. C., 
oo. per sq. yd. F. T. Patterson is City 

1 


GIBSON, N. C.—Bids will be received un- 
til Feb. 7 by the County Road Commissioner 
for constructing 2.6 miles of sand and clay 
roads. Bids will be received (cr whole or 
part. J. C. Mason is Chan. 


CANTON, OHIO.—The following streets wifi! 
be paved this year with vitrified paving 
block: East Eighth St., Cherry ‘to Young 
St., 8,000 sq. yds.; West Lake St., Cleveland 
Ave. to Fulton St., 10,000 sq. yds.; N. Me- 
Kinley Ave., Third to Lake Sts., 12,000 sq. 
yds. and East North St., Cherry to Mahon- 
ing St., 8,000 sq. vds.; also curbing and flag- 
ging about three miles of streets. P. H 
Weber is City Engr. 

BEXLEY (Columbus post-office), OHIO.— 
Bids will be received until Jan. 29 by Jo- 
seph Maeder, Clk., Marion Township, Bexley 
Station, Columbus, for furnishing and deliv- 
ering as ordered throughout the year 110, 
8,000 yds. of crushed limestone, size over a 
%4-screen, to be delivered on South High St., 
Parsons Ave. and other streets 

LA FAYETTE, IND.—Bids are asked by 
John P. Foresman, Audr., of Tippecanve 
County, until 10 a. m., Feb. {, for the con- 
struction of a gravel road on the line be 
tween Wabash aad Tippecanoe Townships, 
known as the Wettschuraek Road. 

EVANSVILLE, IND.—The Board of Public 
Works has ordered plans on which bids will 
be asked for paving portions of the follow- 
ing streets: Iowa St., Lincoln Ave., Main 
St., Powell Ave., Chandler Ave., Grand Ave., 
Governor St., Edgar St., Louisiana St., and 
Tennessee St. 

ELKHART, IND.—The Board of Public 
Works is preparing to ask for bids for pav 
ing of South Second St., Hickory and Reding 
Sts., with standard pavement to be selected. 

MOUNT PLEASANT, MICH.—Bids will be 
received by H. H. Hunter, City Clerk, until 
8 p. m., Feb. 7, for grading and paving with 
brick, on a concrete foundation, certain por 
tions of Broadway and Main St. 

DETROIT, MICH.—The following bids were 
received on Jan. 6 by the Department of 
Public Works for furnishing about 1,000,000 
paving bricks during fiscal year 1910 (price 
given per sq. yd.); Detroit Brick Co., 77.9 
ets.; Michigan Brick Co., 77.9 cts.: Bessemer 
Lime Stone Co., 83 cts.; Deckman Duty Brick 
Co., 81.2 cts. and 88 cts.;: F. B. Stevens, 88 
cets.; Metropolitan Co., three bids, 82.4 cts. 
to 88 cts.; Novelty Brick Co., 82 cts. 

URBANA, ILL.—G. A. PETER, of Syca- 
more, Ill., has secured contract for paving 
South Goodwin Ave., at $6,500. Sarco as- 
phalt will be used. M. S. Morgan is City 
Engr. 

ALTON, ILL.—It is proposed to pave about 
two miles with brick at ¢ cost of about $70,- 
000. . B. Stakemiller, Commercial Bldg., 
Alton, is Engr. 

PEKIN, ILL.—Bids are asked until 2 p. m., 
Feb. 3, by the Board of Local Improvements 
for the construction of the improvement of 
rarts of Capitcl, Elizabeth, St. Mary and 
Sabella Sts. Also at 2.10 p. m., Feb. 3, for 
the improvement of parts of Susannah, 
Broadway, Fifth and Sixth Sts. 

BURLINGTON, TOWA.—Bids will be re- 
ceived by F. Winters, City Engr., about 
March 1 for ten blocks of concrete, brick or 
asphalt paving on Arch St. 

ATLANTIC, IOWA.—Bids will probably be 
received about Feb. 1 for about 6,900 ft. of 
combination brick and asphalt paving. The 
lcowa Engineering Co. is Engr., Clinton, 
Iowa. 

KANSAS CITY, MO.—The Board of Com- 
missioners of Jackson County contemplates 
macadamizing the Ballan. R. T. Proctor, 
County Engr., is making estimates. 

ST. LOUIS, MO.—The Board of Public Im- 
provements on Jan. 18, approved the drafts 
of ordinances for sidewalks on 43 streets. 
These have been sent to the House of Dele- 
gates and Council. 

JEFFERSON BARRACKS, MO.-—Bids will 
be received until 11 a. m., Feb. 5, by Capt. 
Stanley H. Ford, Q. M., U. S. A., for con- 
structing roads, walks, etc., at this post. 
Bids for this work were received on Jan. 5, 
tut were all rejected. 

SEATTLE, WASH.—R. H. Thomson, City 
Engr., has reported upon the estimated cost 
of the following street improvements: North 
and West 78th St., concrete sidewalks, $19,- 
100; East Jefferson St., asphalt paving, $28,- 
500; 20th Ave. South, asphalt paving, $55,- 
000: 26th Ave.. etc., sewers, $39,000: West 
Garfield St.. planking. $48,500; Washington 
St., concrete walks, $5,200. 

PASADENA, CAL.—It is proposed to pave 
Broadway, from Green St. to California St. 
with vitrified brick at a cost of about $20,- 
500. Contract will not be let for about three 
months. Heman Dyer is City Clk. S. J. Van 
Orman is City Engr. 

SAN FRANCISCO, CAL.—The Board of 
City Supervisors on Jan. 3 ordered granite 
curb, artificial stone sidewalks, bituminous 
rock pavement and 10-in. vitrified brick cul- 
verts, etc., on the four angular corners cf 
Polk and Greenwich Sts.; a bituminous rock 
pavement at crossing of Greenwich and Bu- 
chanan Sts.; a bituminous rock pavement 
and granite curbs on Ninth Ave., between 
K and L 8ts., and an ironstone pipe sewer, 
etc., in the center line of Webster St., from 
Lohbard St. to Magnolia Ave., and at the 
intersection of Magnolia Ave. and Webster 
St. Marsden Manson is City Engr., Hewes 
Bldg. 

SANTA BARBARA, CAL.—The PATILLO 
CONTRACTING CO., of Los Angeles, has 
contract for asphalt paving on Bath St., 
from the boulevard to Montecito St. 





PUBLIC ROAD CONSTRUCTION.—A _re- 
port has been received from an American 
legation in a foreign country giving details 
relative to the construction of a public road 
in the country in questicn. The report was 
accompanied by specifications of construction, 
copies of the forthcoming award of the con- 
tract, and one plan, drawn to scale, in pro- 
file of the road: all of which are on file in 
the Bureau of Manufactures, Dept. of Com- 
merce and Labor, Washington, D .C.. and 
can be obtained by interested firms upon ap- 
plication. The total cost of the road is es- 
lying for 


timated at about $10,000. In a 
addresses, etc., 


refer to file No, 


MANUFACTURING PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 
ROCKBAND, ME.~A cement plant costing 
about $1,000,000, with a capacity for pro 
ducing 1,500 bbls. per day, will be construct 
ed by the New England Portland Cement Co 
in Knox County during the present year 


and placed in operation in season to supply 
the spring market of 1911 The necessary 
mineral properties have been purchased. The 
real estate holdings approximate 500 acres 
The lime properties are practically all in 
the town of Thomaston, but the company 
has not fully decided whether its factory 


* located there or on the water front 
aham Hill All of the buildings will 
be constructed of concrete The 








company 
will operate its own railroad under the char 
ter which was granted to the Rockland & 
Thomaston Cement R. R. by the last Legis 
lature This railroad will have its begin 
ning near the ‘Doherty quarry at ts ter 
minus at tidewater near Inger Hill 
Local quarrying will be done by am shov 
els and modern quarry equ pn Ele 
tricity will be the motive power for the 
factory, which wili have its own power plant 


The New England Portland Cement Co. was 
incorporated with the 
Alfred S 


following officers 





Black, Pres.; E. B. MacAll 
Treas: Miss Ida Rokes, Secy. and ¢ 
Directors A. S. Black, E. B. MacAllister 
The original capitalization was $500.000 
Since that time the capital stock has been 
increased to $3,200,000 Of this 


amount 


is com 


$1,300,000 is preferred and $1,900,000 
mon stock. 


NEW PEDFORD MASS. —The Kilburn 
Mill stockholrers have veted to increase T 
capitalization from $750,000 to $1,500,000 for 
the purpose of erecting a new mill of about 
1.000 spindles H. L. Tiffany is Treas 

CHICOPEE FALLS. MASS The WEST 
INGHOUSE, CHURCH. KERR CO., 10 Bridge 
St.. New York, has secured from the Chico 
pee Mfg. Co. the contract to erect a new 
weave shed at their plant in Chicopee It 
will be built of concrete and steel, about 140 
x 240 ft.. one stety high Noted last week 

SPRINGFIELD. MASS.—The Northampton 
Silk Co., which is to manufacture silk hos 
lery, and is to have the backing of the Mc 
Callum Hosiery Co., is having plans drawn 
for a brick mill. 160 70 ft.. and two stories 
high, which will be erected near the present 
silk finishing mill of the companfy in Flor 
ence The plans are being drawn by Fox & 
Gale, Archs., 3 Park St., Boston. Machinery 
is being bought, and it is planned to have 
the mill in cperation in the fall 
SOUTH LYME, CONN.—Plans for rebuild 
ing the plant of the Niantic Menhaden Oil & 
Guano Co.. at South Lyme. recently de 
stroyed by fire, are being drawn. The main 
structure will be a concrete building. 120 
OM) ft The contract wi'l be let On 
HARTFORD, CONN.—The Kelloge & Bulk 
ley Co., lithographers. 175 Pearl St., Hart 
ford, will erect a brick and steel factory 
75 « 180 ft. Cost, $50,000 
COHOES, N. ¥ lans are being prepared 
for a bleachery, 100 ~ 320 ft.. to have at 
ieast three stories. and basement, for Cluett, 
Peabody & Ca. shirt and collar manufac 
turers, 423 River St.,. Troy, to be erected on 
Peoples Island, Cohoes, at a cost of $200,900 
The owners will be ready to receive est! 
mates on all branches of materials about 
Feb. 15. It has not been actually decided 
what system of construction will be used. A 
large amount of machinery will be neces 
sary. FE. E. Cluett is Mer., Troy 

NEW YORK, N. Y.—We are officially ad 
vised that the general contract has heen 
awarded to MORTENSEN & CO. 401 West 
24th St., for the erection of a 2-storv bot 
tling house, 50 » 100 ft.. at 481-482 Fast 
‘Sth St.. for Peter Doelger, 40 East 5th 
St Estimated cost is 60,000. The con 
tractors prepared the plans 

BUFFALO, N. Y¥.—The Fedders Mfe. Co., 
Theo. C. Fedders. Pres., 59 Tonawanda St., 
will build a 2-story brick addition to its 
plant at Tonawanda St. and West Ave., to 
cost $38,000. 

The Husted Milling Co. is having plans 
prepared fcr a warehouse of reinforced con 
erete construction, which it will add to its 
grain and feed mill and elevator plant at 
Elk St. and the New York, Chicago & St 
Louis R. R. Work will be commenced early 
in the spring. E. M. Husted is Pres., 816 
822 Chamber of Commerce Blidge 

The “Yellow Corn Mill” of the Buffalo 
Cereal Co.. Abbott Road and Lake Shore & 
Michigan Southern R. R., recently destroyed 
by fire, is to be rebuilt and equipped at once 
Brick and stee! will be used in construc 
tion. Lawrence E. Harmon is Pres., 44 Dun 
Bidg, Buffalo. 

OSWEGO, N. Y.—Bids for the proposed 
factory of the Last-long Underwear (Co 
Oswego, N. Y., will be received at once. The 
factory will be four stories hich. 134 « 
ft.. and will cost in all about $50,600. There 
will be a smaller building for a dyeing and 
power plant. The operating force will be 
increased from 125 to 3%), 

ROCHESTER, N. Y.—Appliecation for a 
permit to erect a fireproof boiler house in 
the rear of 20 Whitney St., to cost $10.00, 
has been made by the A. J. Rolton Shoe 
Co. The building ts to be 8 x 45 ft. and 22 
ft. high. 

PATERSON, N. J.—R. G. Cory. Engr., 29 
Cortlandt St.. New York. will take ficures 
about Feb. 1 for the construction and ecutn- 
ment of an addition to the silk mill in 
Market St. for the Brilliant Silk Mfe. (n., 
38 Greene St.. New York, to cost about 845.,- 
000. " 


+} 


YORK, PA.—A saturating and roofing plant 
will be built bv the Lafean Paper Mil! Co. 
The structure will be @ « 125 ft. 

CONNELLSVILLE, PA.—The Railey Coke 
Co., Pittsburg, which recently purchased 0 
acres of Connellsville coking land in La- 
zerne and Red Stone townships, Fayette 
County, Pa., is making arrangements for 
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the erection of 500 or 600 coke ovens. The 
plant will be modern and the design of cy 
will be that of the longitudinal type. T. J. 
Mitchel! is Gen. Mgr. of the Rainey interests 
in the Connellsville region. 

JACKSON, GA.—An option has been se- 
cured on a tract of land on the outskirts of 
the town, where it is stated that a $1,000,000 
textile manufacturing plant, to be electric- 
ally driven, will be erected by New York and 
Boston capital. W. Jordan Massee, Pres. of 
the Central Georgia Power Cu., is interested 
in the enterprise. The hydroelectric de- 
velopment on the Ocmul River is pro- 
gressing rapidly, and 20, HP. will soon 
be available. 


SENOIA, GA.—The Senola Duck Mill of 
Senoia, Ga.. has been incorporated with s 
capital stock of $100.000 by L. Ware, Vinde 
and L. EB. Arnall, W. F. Baggarley, H. J. 
Jones and others. This company has pur- 
chased a site for the erection of a plant, 
details of which have not been announced. 


WEST POINT, GA.—The Reed Cotton Mill 
Co., Ltd., E. B. Reed, Treas., is proceeding 
with plans to organize a $500,000 corpora- 
tion and erect a cotton mill here. The site 
has been acquired and negotiations are un- 
der way toward the acquisition of electric 
power for cperation of plant. The company 
wishes to secure option on 2.000 HP. of the 
water power to be electrically developed by 
Chattahoochee Power Co., Columbus, Ga., 
which plans to build a dam and power plant 
on Chattahoochee River, twelve miles south 
of West Point. 

BESSEMER, ALA.—A contract was let on 
Jan. 15 to the BIRMINGHAM CONSTRUC- 
TION CO. for the plant of the Birmingham 
Horseshoe & Rolling Mills Co., which is to 
be located at Gordon Heights, near Besse- 
mer. The horseshoe plant will be erected at 
one and the rolling mills will be built later. 
The completed plant will represent an out- 
lay of $1,000,000. It is backed by Ohio capi- 
talists. 

BIRMINGHAM. ALA.—Announcement has 
been made that $654,000 had been appropri- 
ated for new shops to be constructed by the 
Louisville & Nashville R. R. Co.. at Boyles, 
a suburb of Birmingham. The plans for the 
new plant will be sent to T. E. Brooks, Div. 
Supt., Birmingham, next week and bids will 
be called for immediately, the shops to be 
completed for use by next winter. 

CHATTANOOGA, TENN.—The Acme Mal- 
leable Iron Works, E. C. Felthousen. Pres.,. 
will be ready abcut March 1 to receive bids 
for the $20.000 addition to its foundry. The 
building will be a 1-story structure, 147 x 
225 ft 

A $1,000,000 plant, employing at the least 
estimate 1,500 men, to be erected here, is 
planned by the Metallic Purification Co. The 
output of the plant will be largely alum and 
aluminum. The by-product will depend on 
the chemical analysis of the clays psed.. 

MIDDLETOWN, OHTI0O.—Contracts for 
equipment for the extensive additions to the 
plant of the American Roller Mill Co.,. Mid- 
dietown, Ohio, are expected to be let soon. 
The improvements Include billet and sheet 
bar, plate, Jobbing and a number of finish- 
ine mills, as well as additional open hearth 
capacity. 

AKRON, OHTO.—At a recent meeting of 
the directors of the B. F. Goodrich Co.. $1.- 
000.000 was appropriated for buildings to be 
erected this year. Two 6-story buildings and 
two power-houses were constructed fast year 
and two 6-story buildings the year previcus. 
W. A. Means is Treas. 

CONNEAUT. OHTO.—At a recent meeting 
of the stockholders of the Conneaut Shovel 
Co., Conneaut. Ohio. G. W. Benton was re- 
elected Gen. Mer., Secy. and Treas.. and it 
was decided to start at once rebuilding its 
plant which was burned. The new plant 
will be of brick and larger than the old 
building. A line of stran back shovels will 
be added to the specialties formerly manu- 
factured by this company. The company is 
in the market for a line of presses, sheft- 
ing, ete. 

NILES, OHTO.—It is stated that the Niles 
Roard of Trade has closed negotiations with 
the Fostoria Glass Spectaltv Co., whereby 
that concern will erect in Niles a plant to 
employ 1.000 men. Cost, 000. 

DAYTON, OHIO.—The C. W. Raymond Co., 
which is planning te construct a foundry 
and machinery building plant at Dayton, 
Ohio, will require shop equipment, engine, 
dynamos, motors, shafting pulleys and pneu- 
matic apparatus. 

SEYMOUR, IND.—Bids will be asked soon 
by the Indianapolis, Columbus & Southern 
Traction Co. for the construction cf a car 
shop and freight house in this city. Bids 
will be received at the company office in 
Columbus, Ind, 

WABASH. IND.—The Standard Automobile 
Co., capital stock $500,000. has been incor- 
porated, to build and equip an automobile 
plant. G. J. Kobusch, W. S. McCall and W. 
B. Phelps are Dirs. 

MUNCIE, IND.—The Moore Mfg. Co., with 
a capital stock of $100,000. will build cr 
establish a factory plant. C. G. Moore, E. J. 
Hickson and J. L. Moore are Dirs. 

PORTI.AND, IND.—The Portland Body 
Works Co., capital stock $100.000, will erect 
and eauip a plant to manufacture bodies and 
parts of vehicles. W. H. Hood, J. A. Long 
and Frank Webb are Dirs. 

DETROIT, MICH.—The management of the 
Detroit Steve Works. Detroit, is havine plans 
prepared for a new factory building 66 x 184 
ft. five stories high. 

The Dominion Motor Car Co., recently or- 
ganized at Detroit, will proceed with the 
erection of a factory here. For the present 
headquarters are to be maintained at 24-26 
West Pitt St.. Detroit. 

WAUSAU. WIS.—The Wausau Paper Mills 
Co. will rebuild {ts sulphite mill this sum- 
mer at a cost of between $50,000 and $100.- 
ooo, The changes will increase the capacity 
59% tons. The follcwing officers were elect- 
1: Pres.. Walter Alexander. Wausau: Vice- 
Pres., Alexander Stewart, Wausau; Treas., 


A. Edmonds, Appleton; Secy. and Mgr., 
W. L. Edmonds, Wassau; Dirs., Alexander 
Stewart, Walter Alexander, W. L. Edmonds, 
Ye: A.C Merryman, Marinette, and EB. 


MILWAUKEE, “WwIs. —Plans are bein 
by the Charles H. Stehling Co., of 
kee, Wis., 
building. 
installed. 


CHIPPEWA FALLS, WIS.—Plans are be- 
ing prepared by the Chippewa Falls Shoe 
Mfg. Co. for the construction of a factory. 
The equipment required will include power 
machinery, blowers and sprinkling system. 
Electric motor-driven machinery is under 
consideration. 


JUNCTION, WIS.—The Pioneer Graphite 
Co. has decided to reconstruct its plant near 
Junction. 

en PAUL, MINN.—The St. Paul Foundry 

St. Paul, Minn., is providing for an in- 
+ 0 in its facilities, Erection of a 1 
ft. stack fur the power-house was begun re- 
cently, 

ST. LOUIS, MO.—The Steel Roof Truss 
Co. has announced that it would erect a 
fatcory in St. Louis County. The plant will 
be located at Valley Park. The company, 
which recently was incorporated, has pur- 
chased five acres of land from the Valley 
Park Land Co. on switch property adjoining 
the land now owned by the Mississippi Val- 
ley Glass Cs. The company will begin work 
on its factory within the next two weeks. 
The structure will be of nae construction 
and will cost about $25, It will be 175 
ft. long and will give seniiianias to more 
than 100 men. The company will not manu- 
facture steel, but will use the plant for the 
fabrication of structural steel. J. H. Koehler 
is Pres. and Treas. of the corporation; 
Francis H. Krenning. Vice-Pres., and H. A. 
Ferguson, Secy. and Gen. Mer. 

The John C. Kunpferle Foundry Co. will 
occupy at Hall, Wright and First Sts. a 
$100,000 foundry, and recently a permit was 
granted to construct a foundation at 40 to 60 
Wright St., to cost $8.000. The building 
will occupy the lot 80 x 280 ft. in size, giv- 
ing the foundry nearly 25,000 sa. ft. of space. 
The building will be three stories in height 
and will increase the present capacity of the 
Kupferle company about one-third. The new 
shop is ‘one of the results of the sale by 
the company cf the lot which they now oc- 
cupy at the northwest corner of Second and 
Mcund Sts., fronting 126 ft. on Second St. 
This lot was sold to the Missouri, Kansas 
& Texas Ry. for its terminals, the Kunerle 
company receiving, it is sald, about $250.000 
for it. The new lot has a railway swifch 
connecting with the Terminal’s tracks. The 
building will be completed March 1. 

SPOKANE. WASH.—A plant will be erected 
at First and Stone Sts.. Spokane. Wash., by 
the Spokane Ornamental Iron & Wire Works. 
There will be a structure 60x142 ft., and 
another 30x90 ft. 

TACOMA. WASH.—It was announced re- 
cently by J. D. Farrell. Vice-Pres. and Gen. 
Mer. of the Oregon & Washington R. R. Co., 
that plans are completed for railroad yards 
and car shops for the Puget sound and 
Gray’s Harbor lines, which the companv will 
build at South Tacoma. adjoining the $2.000,- 
0 carshops plant of the Northern Pacific. 
The work will be started at once. The 
yards of the Harriman line will be consid- 
eratly over a mile long, reaching from 
South 40th to South 64th Sts. There will 
be no grade crossings. The pronosition in- 
volves excavating a bluffside, filling in and 
leveling to the amount of a million vards. 
The yards will have a storage cavacity for 
more than 2,200 freight cars. There will 
be a gravity switching yard. Near the cen- 
ter of the yards several elevated tracks will 
permit the segregation of freight trains hv 
gravitv for making up new trains to he 
dispatched over the various divisions. To 
hegin with the car shops will comprise a 
22-stall roundhouse, a power-house. black- 
smith shops, office and storehouse. two ma- 
chine and erecting shops, each 1380x200 feet. 
eoach and paint shons, freicht car repafr 
shops, transfer tables. lumber sheds. iIce- 
house. towerhouse. cranes, depressed tracks 
and turntables. The shops and yards will 
cost nearly $1,000,000. 

LOS ANGELES, CAL.—The Fulton Engine 
Works, Los Angeles, Cal., will enlarge its 
boiler and machine shep equipment during 
the present year. A contract has recentlv 
heen taken for Government work on the Salt 
River project. 


MISCELLANEOUS CONTRACTS. 
(* denotes that this work is advertised in 
Engineering News.) 

U. S. RECLAMATION SERVICE.—AIl news 
relative to canal projects, etc.. will be found 
under Water Supply—Irrigation. 





made 
ilwau- 
for the construction of a factory 
Motor-driven machinery will be 





DITCH.—Petersburg, Tll.—BARTSON & 
MILLARD, of Peoria, I!l., have contract for 
dredging and drainage work in Menard 
County. Estimated cost, $45,000. 

DITCH.—Frankfort. Ind.—Contract has 
heen awarded by Wm. A. Robison, Drainage 
Comr., for constructine the Joseph W. Yundt 
Ditch to W. L. FISHER, of Frankfort. 

DITCH. — Logansport, Ind. — WARE & 
PASH, of Rochester, Ind.. have been 
awarded contract for the John R. Kessler 
ditch fe Adams and Bethlehem Townships, 
at .110. 


TILE.—Wapella. I11.—The commissioners 
of the Wapella drainage district No. 1 have 
awarded the contract for furnishine the tile 
for the ditch to H. S. Walter, of Cisco, II1., 
at $13,406. 


DITCH.—Fairfield, I1]1—LEACH BROS., of 
Goldengate, Il!.. have secured contract for 
Meging the Elm River drainage ditch. at 
io Ra the Goldengate drainage ditch 
at . 


DRAINAGE.—Sidnev. TIowa.—G. A. Me- 
WILLIAMS, of Walnut. Tll.. has contract 
for construction of the Knox drainage ditch, 


containing about “oe a. yds. of ex- 
—v- It will twelve miles 
ong. 

DITCH.—Indianapolis, Ind.—Bids will be 
received by John D. Morgan, -_* Con- 
struction, on Jan. 29 at the office of Weaver 
& Young, attorneys, 730 Lemcke Bldg., for 
— a ditch and drain in Marion 

unty. 


DRAINAGE.—Mattoon, Il.—Contract for 
drainage system in the southeast portion 
of the city has been awarded by the Com- 
missioners of the Kickapoo Drainage Dis- 
trict, to THORNTON & MICHAEL, of Mat- 
toon, at $7,817. 


DITCH.—Marion, Ind.—Bids will be re- 
ceived by D. . Murphy, Supt. Construc- 
tion, at the Drainage Commissioner’s office, 
Marion, until 2 p. m., Jan. 29, for construc- 
tion of the hey’ ditch, Grant County. Es- 
timated cost, $5,444. 

EARTHWORK.—Fort Leavenworth, Kan.— 
Bids were received by Capt. Wm. D. Davis, 
Q. M., on Jan. 8 for grading approximately 
24,000 cu. yds. of earth. Lowest bidders 
were Joyce Bros. and Bagwell M. A. Nogan, 
both of Kansas City, Mo. 

RIFLE RANGE.—Blauvelt. N. Y.—Bids 
will be received by the State Board of 
Armory Commissioners, Albany. N. Y., un- 
til noon, Feb. , for construction, grading, 
telephones and scorers’ desks for the N. Y. 
State Rifle Range, Blauvelt, N. Y. 


LIGHT VESSEL. —Washinzton. D. C.—Bids 
will be received bv the Lighthouse Board, 
Washington. until 2 p. m., Feb. 10, for fur- 
nishing material and labor necessary for the 
construction, equinment, and delivery of the 
sinele-screw. wood, steam light-house tender 
*‘Woodbine.”’ 

CANAL.—Oklahoma City. Okla.—Bids will 
be received by the Board of County Com- 
missioners until Feb. 14 for construction of 
a canal through Deep Fork Drainage Dis- 
trict No. 1. Estimated cost, $100,000. in- 
cluding necessary bridges. Canal will be 
about 13% miles long. 

DITCHFS.—Eldora, Towa.—Contract was 
not awarded on Jan. 12 by the Board of Su- 
pervisors of Hardin County for construction 
of a tile ditch and drain in Buckeye Town- 
ship. New bids will be received until March 
7. There will be let at the same date two 
other tile ditches. R. A. Vigars, County 
Audr. 

DITCHES.—Madison, Minn.—Btds he 
received until 2 pv. m., Feb. 9. by G. 
Shoeren. County Audr.. for pte Ju- 
icial Ditch No. 3. Estimated cost, $21,859. 
Bids will he rereived at the same time for 
tile ditch No. 37, estimated cost. $7,500. and 
for tile contract on Ditch No. 34, estimated 
cost of which fs about $22,000. 

LEVEE.—Markeville, La.—Bids_ will be 
anened at the office of the Red River and 
Revou des Glaizes Levee Board at Marks- 
ville. La.. on Feb. 1, for the construction 
of the NDavid’s Ferrv South No. 2 levee. on 
the right hank of Red River. In Avovelles 
narish. The levee fs to he four miles fn 
length. and to contain about 350,000 cu. yds. 
of earth. 

COAI.-HANDLING PLANT.—North Chi- 
cago, Il1.—Bids will be received by the Bu- 
reau of Navigation. Navv Dent.. Washing- 
ton. D. C.. until noon. Feb. 15. for the con- 
struction of a coal crushine plant and ash 
handline plant at the naval training sta- 
tion. Great Lakes. North Chicago. TI!. Spect- 
firations are on file at office of Engineering 
News, New York. 

DRAIN.—Nevada, Iowa.—Bids were received 
on Jan. 14 bv the County Auditor for fur- 
nishine material and constructing county 
drain No. 20. ‘The work includes seven miles 
of &-in. tn 20-in. tile drain. Estimated 
enst. £20,090. John M. Wells. County Brer.. 
Nevada. Contract was awarded ta MORSE 
& HATIGHSTED. of Nevada, at $18.50. 

LL.EVEE.—Woodson, Ark.—The Roar’ of 
Directors, Woodson Levee District. Wond- 
eon. will receive hids until 19 9. m.. Feb. 
9 at the office of Taund & Hill. 201% W. 
Second St.. Little Rock. Ark.. for the fol- 
lowing work: Nine miles levee, 165.700 cu. 
v4s. excavation. eight culverts. eight cates. 
flood este reinforced concrete. an 

cost. $45.000. 

FENCE AND GATES.—Winnipec. Satie 
Bids will be received until Feb. 28. for the 
erection of five-wire fence and gates along 
both sides of the city’s transmission line 
right-of-wav between Winninee and the 
Brokenhead River. Plans and snecifications 
may be obtained at the office of the power 
engineers, Smith, Kerry & Chace, Carnegie 
Library Bldg.. Winnipeg. M. Peterson, 
Secy., Board of Control. 


DREDGING.—San Pedro. Cal.—The NORTH 
AMERICAN DREDGING CO., Merchants 
Exchange Bldg., San Francisco, according to 
the Los Angeles “Express” has obtained a 
contract to dredee both the east and west 
channels of the Outer Harbor Dock & Wharf 
Go.’s concession, known as the Miner fill. 
The contract involves the removal of 2,- 
000.000 cu. yds. of material. Gervaise Pur- 
cell Is Engr. for the Outer Harbor Dock & 
Wharf Co., Wilcox Bidg.. Los Angeles. 


BULKHEAD.—Wilmineton. N. C.—RBids re- 
ceived on Jan. 12 at the office os Capt. C. 
I. Brown, Corps Eners.. U. S. A.. for con- 
structing a pile and timber bulkhead in 
Cape Fear River. have heen refected, beine 
considered too high. The followire bids 
were received: H. W. Crouch. Mt. Pleasant. 
S. C.. $4.580: G. & W. Mfe. Co.. New Vork. 
£8.75: Richard Parrott. Jr.. Newhurch. N. 

$7,679: J. T. MeMahon. Norfolk. Va., 
$5,828: Wilmington Iron Works, Wilming- 
ton, $12,893. 


*RARTHWORK.—Colorado Springs. Colo.— 
Bids will be received by the Costilla Es- 
tates Development Co.. 56 Bank Building, 
Colorado Springs, until noon, Feb. 21, for 
the construction as a whole, or separately, 
in Costilla Countv. Colorado, of the Sanchez 
dam. about 500,000 cu. yds. earthwork: the 
Sanchez tke, shout 250.000 cu. vds. earth- 
work. The Culebra-Sanchez Canal. about 
250.000 cu. yds. earthwork. Together with 





mn 
necessary con controlling works and 7 

cu. yds. of rock excavation. 0. v y 15,000 
Ch. Engr. tout, 


BARGE CANAL.—Albany, N. y 


be recetved until noon, Feb. 16, “si! 
Stevens, Supt. Public Works, for .., 
lowing work: Contract No. 49, —  4,.°' 
Section 8—For constructing the oon 
a point about 500 ft. east of Y- wie 
bridge to Warnc-lienss Cou: he 
Length, 6.18 miles. Contract No Er 
Canal, Sections 9 and 10—For co ride 
guard gate superstructures as aan 
bout 1.3 miles east of Spencer niet 
west line of Brockport, 1.5 mile to 
Middleport. Noted last week. ° 
*DREDGING.—Michigan City, | -Bids 
were received as follows on Jan. 4 Mai 


Thomas H. Rees, Corps Eners., | A 
Chicago, Iil., for dredging the h or at 
Michigan City. (About 100,000 yds. 
scow measurement; and removal of t1. 
000 ft. B. M. of wreckage, etc.): S ] 
Dixon, Milwaukee. Wis., $19.017 ftalo 
Dredging Co., Buffalo, N. Y.. $20.0” 

Simons, Two Rivers, Wis., $14,259 
Bros. Co., Green Bay, Wis., $14.51/ tana. 
ard Construction Co..’ Chicago. $11 Tha 
FitzSimons & Connell Co.. Chicago, *'° ops. 
Great Lakes Dredge & Dock Co.. " 


(recommended for acceptance), $10‘ - 

CEMENT.—The Secretary of the erior 
has awarded the following contracts «> tyr. 
nishing Portland cement for use in © inno. 
tion with the Government irrigation => >{cote- 


To the ATLAS PORTLAND CEME™T co 
for the delivery of 14.000 bbls. of -omon: 
f. o. b. cars at Hannibal, Mo.. for t*~ fol)n 
Fourche protect, South’ Dakota, 1 the 
Strawberry Valley profect. Utah. at ° + 
per bhi. To the COLORADO PORT AND 
CEMENT CO., Portland, Colo.. for 15.9% 
‘bbls. for the Uncompahere Valley »roiart 
Colorado. at $1.15 per bbl. To the MAR: 
OUETTE CEMENT MFG. CO.. of 1 >Sallo 
Til.. for 6,090 bbls for the northern 7'ctrict 
exclusive of the Blackfeet project, a! &% ots 
per bbl. 


U. 8. POSSESSIONS. 
ENGINEERING SUPPLIES. — Panima— 


Bids were received as follows on Jan 4 by 
the Isthmian Canal Commission, W><hing- 
ton, for furnishing 291.200 Ths. of «9!tnetor 
avnamite: Kevstone Powder Co... Emporium 


a.. $25,150: BT. Dunont de Nemours Pow. 
der Co.. New Vork, $27,162. Also for cight 
main cables. 24%-in. diameter. each 8) # 
Jong. for TAdeerwood ecableway at Gatin 
Tocks: TRENTON TRON CO.. Trenton WV 
J.. $10,690 (awarded ecntract): A. Toschen 
& Sons Rope Works, St. Louis, $11,424 


EXAMINATIONS. 
CITY ENGINEER.—Moose Jaw. Sack—A 
City engineer is wanted at once by the city 


of Moose Jaw. Sask. Annlications. stating 
fully. qualifications. experience, salary re- 
euired, ete.. shonld be addressed to the 
Mayor of Moose Jaw. 
tDRAFTSMEN.—Washingeton, D. © —The 
U. S. Civil Service Commission announces an 
examination on March 9-19, to secure eligi 
bles from which to make certification to 1! 
two vacancies In the position of tonocranhic 
draftsman (male) fn the Canst and Geoiotic 
Survey, one at $1.000 and the other >t &™ 
a year, and vacancies reaufring simflar o)- 
ifications as they may occur tn anv hranch 
of the service. unless it shall be decided tn 
the interests of the service to fill efther or 
both of the vacancies bv reinstatement 
transfer or promotion The salary of the 
position of tonneranhie draftsman ronces 


usually from $1.000 te: $1.500 a vear. 2nd for 
convist topographic draftsman from S&S) to 
$1.500 a year. Both men and women wil! he 


admitted to this examination. Age limit. 18 
years or over. Application Form 1312 

+JUNTOR CHEMIST.—Washineton, D. C— 
The U. S. Civil Service Commission an- 
nounces an examination on March 2. to se- 
eure elicibles from which to make certifiea- 
tion to fill a vacancy fn the position of funtor 
chemist (exnlosives) tn the Geological Snr- 
vey. at a salary ranging from $980 to $1.2 
a year, and vacancies reauiring similar aal- 
fications as they may occur. unless !t shal! 
he decided in the Interests of the service to 
fill the vacancy by reinstetement. transfer. 
er promotion. Age Wmit, 21 years or over 
Application Form 1312. 





tIn accordance with a recent act of Con- 
gress an applicant for this examination. to 
he eligible for the annortioned service at 
Washington. D. C., will be required to be ex- 
amined in the State or Territory in which he 
resides and to show in his anplication that 
he has been actually domiciled in such State 
or Territory for at least one year previous 
to the examination. 


TNDUSTRIAL NOTES. 


THE PENNSYLVANIA R. R. CO. ‘Issues 
a statement showing locomotives and ats 
also floating eculpment, ordered bv the New 
York. Philadelphia & Norfolk R. R Co 
during 1909. for 1910 delivery: 4 P. &. R 
H-6-b consolidation improved tyne fre'cht 
engines; 2 P. R. R. B-8 standard shi ‘tine 
engines. beine built at Junfata shops. ”. FR 
R. Co.: 115 P. R. R. standard Class X! box 
ears, with pressed steel underframe. 10.0% 
Ths. capacitv. being built at Altoon: car 
shops. P. R. R. Co.; J large bay tuchoat. 
steel hull, for a barges across Chesa- 
peake Bav; 1 large bav barge. steel. ©°79- 
city 30 freight ears. for transfer of cars 
across Chesapeake Rav: 1 harbor bree 
steel. canacity, 12 freteht ears, for transfer 
of freight tn Norfolk Harbor. 


INTERNATIONAL CONDENSER 
Co., 1224 Fi National Bank Blde.. “hi- 
cago, has /a' up the Colwell condenser. 
which was first Introduced some years *2° 
but not yumee to any extent on accoun: S 
the inventor's @ eath. The special feature 0 


this bes a ol (which was described fn oat 
issue of Dec. 25. 1902), fs that it operates 
on less than 1 Ib. of water per poun’ of 
steam. A spray of water is played upon °° 
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late, and va nearly 800 HP. These orders will be an «ddi- TRADE PUBLICATIONS. possesses all the requirements for rapid 
: export ; eae striking the hob plate tion to the present equipment at the Be ile- and accurate testing.. It is enclosed in a 
a tub; nds is drawn through bes hem Steel Company's works of 10.900 HP. in| weRCURY ARC RECTIFIERS.—General wooden case and equipped b 
aD ri -psorbing the heat more rapidly C-W. motors. Another order calls for one Electric Co., Schenectady, N Y. Bulle- equipped so as to be con- 
4 bye ine colid water ng th the 1,200-KVA., A. C. generator to be used for tin 8878 Paper: 5x 8 ins: illustrated. emlently carried about. 
than in ordinary surface condenser. light and power in the plant of Miami Cop- - Re ‘ FIRE BOATS.—G > . : 
I ao of the above type are in use at per Company, Globe, Ariz. This generator is A mercury-are rectifier for charging elec- neclane Te en Blectric Co., Sche- 
Y Con or ort (Conn.) of the Ameri- to operate at 107 r. p. m. and furnish 25 cy- _tric-driven automobiles is explained in this x 10M 4 + oe 1S : ie pate nl Paper; 8 
mu the Err cish Mtg. Co., the L. 8. Donaldson cle, 3-phase. current at 6,600 volts. Among jittle booklet. » deenithalhicthcrete gem ans se 
. cat “rip>-apolis, the Western Cold Storage the orders for alternating current apparatus This bulletin discusses the various advan- 
“ = Chicago, ete. ° = = the a = .* Virginia 7 a a ~ yo viet — Co., tages to be gained by the use of the hort- 
| rs " ® ron Company, calling for two 200-KVA.., uffalo, N. Y. aper ; x ins.; pp. . FRE ty ore D 
i THE *! LIS-CHALMERS CO., of Milwau r. p. m., 60-cycle, 3-phase, 2,300-volt 15: illustrated. zontal Curtis steam turbine tor the pumping 
e | vee, Wis. reports an order for machinery synchronous motors. This concern also or- A four-cylinder motor-cycle is shown in equipment of fire boats. It is claimed that 
> . +te-treating plant of the Buffalo, dered one 50-HP., compound wound, 230-V., this turbine is especially adapted, since it 
: for the t direct current motor. Other important sales ‘his catalog. The general design of the orates 
Rochester & Pittsburg Ry. It includes treat- are es fellows: epee treme and the tnterncl-combesticn ca- operates most efflicently at the high peri- 
s ws @ nery which will consist of one Two 2,300-volt, 60-cycle, 3-phase alterna- gine are shown. pheral speeds necessary to obtain maximum 
+ cvlinder 6 x 98 ft., measuring and tors with a combined capacity of 280-KVA. to output of the centrifugal pumps. Various 
treatin . te storage tanks be shipped to the Western Electric Light GOLD DREDGERS.—Arthur R. Brown, Lon- installations of these turbines on fire boats 
it working tank, two creoso rag Co., Weston, Mass.; one 600-KVA., 600-volt, don, England. Stiff paper; 8% x 11 ins 7 ge soe “ . vals 
: of 100,00) gallons capacity, together with air 171- rp,m., 3-phase alternator for the pp. 51; illustrated. in New York and Chicago are shown. 
) compre vacuum pump, jet condenser, andes, Frary & Clark Co.. New Britain, An English firm puts out this catalog de- RECORDING GAGES FOR PRESSURE AND 
<yre and general service pumps, and a ag wt tie . generator is at pres- .oriping and illustrating the numerous VACUUM.—The Bristol Co., Waterbury, 
pressu! ent being constructed for this company; one Conn. Bulletin 1114 Paper; 8 x 10% 
; tubular boiler, The Casparis Stone Co. has 250-KW., 200-r.p.m., 550-volt generator for dredgers which it has furnished for use in ins. : pp. 47; emia . . 
P ; @ same company for the Burton Powder Co., Quaker Falls, Pa.; Africa, South America, Siberi a b he eh : ’ ‘% ’ 
- placed en order with Sante pve at two 250-volt, D.-C. generators with a total pes oe Oh A b 7 t st * sieh Sr This bulletin shows the complete lines of 
e two large stone-crushing P 7 capacity of 200-KW. for the Flannery Bolt - “A number of steamships, harbor recording pressure, vacuum and water-level 
i: Havre Grace, Md., and the other at Pat- Co., Bridgeville, Pa.; two 250-KVA., 60- dredges and similar craft are alsc shown. gages marketed by this company. The list 
terson’s Creek, Va. This is said to be cycle, 3-phase, 480-volt generators, sixteen WATER PURIFIER.—American Chemical caidas ate : ptt 
the larvest single order ever placed for stone 29-HP. induction motors. three 50-KVA., Gactucering Go. iudlananetie. laa Be. we ‘ncludes several different models with 
r -rushiny machinery. The equipment of the 440/110-volt, 60-cycle transformers, one 35- “ng! Ps Swe. & epors, ° a- 6, 8 and 12-inch dials for switchboard, sta 
- Havre co Grace plant is as follows: Gates KW., 125-volt, D.-C. generator, and one 25- per; 8% x 11 ins.; pp. 4; !lustrated. Sedeny anil pastels <cevvies erection of 
2 | breaker with manganese steel mantle and kW. motor generator set for the Textile In this folder a purifier and softener is ty : . g all 
1 combination comenres 2 rie g pa Building Co., of Clifton, N. J.: sixteen 500- shown for use in localities where it is de- arene gooey The gages themselves 
93 ft. on centers; four 5 x .9 volt D. C. motors with a total of HP. are pictured, their mechanisms are described 
it a ep four breakers; two elevators, 68 ft. and one 90-KW. generator to be shipped to sired to have an automatic and continucus and full-sized reproductions of the various 
e on centers; one 36-in. troughing belt con- the E. D. Jones & Sons Co., Pittsfield, Mass. ‘Supply of pure, soft water in quantities not h yailabl ren. , 
“i veyor, “) ft. om b onggerd Rang one mo- exceeding 5,000 gallons per hour. The puri- B#"tS available are given, 
; tors for driving the various machines; one fler is described onl h STEAM TURBINES.—Genera!l Electric Co., 
B 7H0kva., steam turbo-alternator; one 22%- ar  Seeet euly rather queereliy, ant Schenectady, N. Y. Bulletin 4705. Pa 


KW. motor generator set for furnishing ex- 
citation current while running and one 22%- 
KW. engine-driven exciter for starting; one 
switchboard, one 86-in. Tomlinson con- 
denser; four 316-HP. Heine water tube boil- 
ers; one. feed water heater and duplicate 
boiler feed pumps. The Patterson’s Creek 
plant has the power apparatus duplicating 
that in the Havre de Grace plant, but the 
~ crushing machinery is slightly different. This 
v consists of five Gates breakers; four 5 x 15- 
: ft. and two 5 x 20-ft. revolving screens; 
r elevator; two 36-in. troughing belt convey- 
ors; nine induction motors of 15-HP. to 
200-HP. for driving the various machines. 


CROCKER-WHEELER COMPANY, manu- 
- 2 facturers and electrical engineers, Ampere, 
N. J., report recent sales aggregating more 
than 5,000-HP. in direct current motors and 
approximately 2,000-KW. in direct current 
generators and 2,000-KVA in A. C. genera- 
tors. Among these sales is one to the Beth- 
lehem Steel Co. of South Bethlehem, Pa., 
calling for 5 compound wound interpole mo- 
tors with a total output of 3; Two of 
these machines have a capacity of 1.000 HP. 

> each at a speed of 285 r. p.m. This com- 
: " pany also ordered 19 of the well-known C-W 

> mill motors with a combined capacity of 























: B) (C) (D) (EB) 
P 67,000 cu. ye. Femeval Of COpeWOld. 2. ccc cc ccccccccccccccccccccrvccccccscccccces 1.00 5 $0.80 $0.45 
000 * ** open-cut excav., Sta. 155 + 01 — 156, & 210-219, Type A............ 55 1.40 1.20 80 88 
: 65,000 “ “* open-cut excayv., Sta. 219-229, 242-275 + 50, 342-350, Type B.......... 55 .70 " 80 65 
33,000 * * open-cut @xCav.; Sta. 220-242, Type A... 2.2.0. cccccccccccccccccccee 55 55 .70 .80 55 
40,000 “ “‘ open-cut excav., Sta. 273 + 50 — 295+ 47, Type A..........-.. esse eee 55 1.25 1.10 .80 DO 
120,000 “ “* open-cut ex., Sta. 311 + 28 —313 + 75, 337 + 50-342, 350-365, Type A.. 55 .75 .90 .80 55 
125,000 ‘* * open-cut excav., Sta. 374 + 50 — 407, Type A....... cece cece c cc ennee 55 .90 1.10 .80 .70 
20,000 ** “ refill and embank., Sta. 155 + 01 — 156, & 210-219.................. .30 2B .30 20 27 
63,000 “ “ refill and embank., Sta. 219-229, 242-273 + 50, & 342-350............ 30 .25 25 20 27 
26,000 °* >: RRR Mee GimMN,, Bite SBS. noi as ce iret cece ccccesccsevccccccees 30 25 25 .20 27 
‘ 40,000 “ “* refill and embank., Sta. 273 + 50 — 29 .30 25 25 .20 .27 
7,000 “* “* refill and embank., Sta. 311 +28 —3 -30 25 -25 .20 -27 
; 42,000 “ ‘** yrefill and embank., Sta. 374 + 50 — 407 .30 -25 -25 .20 -27 
56,000 “ ** gurfsce Grossing and g@raeeing. .. .. 2.2. cccccccccccccecevceccscecceees 40 25 -70 50 50 
76,000 ‘“* ‘* gconerete masonry for aqueduct in open cut and on embankment...... 5.25 5.00 5.00 5.25 5.50 
3,500 ‘© “ conerete masonry for filter connection chamber, culverts, etc........ 8.00 10.00 6.00 6.00 5.75 
2,700 ** OF EE I cece ee avwkccas See neecceiebetecaceeeeccodcese 10.00 15.00 10.00 10.00 9.00 
100: hoes, IN oc LUE Gece es civeccnesscnseusvees cause 20.00 15.00 10.00 14.00 16.00 
’ 500 “ “* pubble masonry and paving in mortar..............:e- cece eee eeees 3.00 4.00 5.00 3.25 5.00 
1,500 “ ‘ @ry rubble masonry and paving. ..........-.0.cceeeeee ee eeecceceeees 4.00 3.00 4.00 2.50 3.00 
) y A RAR eee SPREE OEE CER OCRTE TERETE EEL O SES 3.00 1.50 2.00 1.50 2.00 
. 1,000 “ “ surfacing macadam roads..... ¥en 3.00 2.00 2.00 2.50 3.00 
3 sluice-gates for permanent works...............+.+ 100.00 100.00 100.00 90.00 100.00 
) 20 gates and valves for works of sanitation.................-. 25.00 50.00 10.00 40.00 50.00 
5 tons cast-iron pipe and special pipe castings 100.00 100.00 100.00 90.00 100.00 
7,000 lin. ft. tile pipe, 6-in. or less in diameter. ..............6 eee eee e cece ee ee eeeee 25 25 50 35 30 
500 lin. ft. tile pipe, 8-in. to 12-in. inclusive, in diameter.................-.445- 35 50 15 .90 15 
300 lin. ft. tile pipe, larger than 12-in. and not over 18-in. in diameter........... 75 1.00 1.25 1.40 1.50 
140 M. ft. B. M. timber and lumber not in tunnel...........-...--eeee cece eee 60.00 50.00 60.00 50.00 60.00 
Testing BS POPthoms’ OF QGWOGUCE. 2... onc. ec ccc ccc w cc cccece cs cccccccseccscacees 250.00 500.00 1,000.00 500.00 700.00 
900 lin. ft. of excavation, testing portions of aqueduct over 200 ft. in length.... 5.00 2.00 3.25 2.00 2.00 
45 Wit, BR Ge Oe a avs cnc panceccsctccrccccncccdeccevesccseccecsccevoccces 250.00 300.00 200.00 300.00 200.00 
SO Unk GR NM Oe I cian £ ae nde Sein bk oo 0c cw rcecbncnscecccecsurebteccsccscsess 300.00 300.00 200.00 300.00 250.00 
39,000 cu. yds. rock excavation in tunnel....... ee ek Od cath bae et 5.50 6.00 5.25 7.00 6.50 
‘ 1,000 sq. yds. additional trimming in tunnel in rock.............6.eeeeeeeeeeeeees 3.00 2.00 7.00 3.00 7.00 
22,000 cu. yds. earth excavation in tunnel......... OU ee at Saas be ba Dah el ah bas 0.bu 6.00 5.00 5.25 7.25 5.00 
_. 200 cu. yds. enlargement of permanently supported tunnel in earth and rock..... 10.00 20.00 15.00 7.00 10.00 
| 75,000 Ibs. furnishing structural steel roof support...........-.e2eeee cess eee eeeeeee .03 -05 05 .04 .04 
75,000 Ibs. —— structural steel roof support. ...... 2... cece cncccccccccccccseees 01 01 .03 02 .02 
1,200 M. ft. B. M. ee errr rrr irre rr er ree 50.00 40.00 65.00 55.00 60.00 
_ 100 M. ft. B. M. temporary timbering in tunnel.............--.-ceeeeeeeeeeeeees 50.00 40.00 65.00 55.00 60.00 
8.805 lin. ft. shaft and tunnel drainage........... Lae caked Cakes a bamaks Maceo pes we 1.50 1.00 1.75 2.00 2.00 
3.725 Mn. ft. of tunnel forms for masonry in tunnel. .”............6:- esse cece eeees 3.00 3.00 4.00 4.00 3.00 
3,600 cu. yds. concrete masonry in tunnel.......... puendeienuekAsdavaceeaccseety es 6.00 6.00 6.00 6.00 6.00 
1,600 cu. yds. excess concrete masonry in tunnel...............00ceee cece cence eens 2.50 2.50 2.50 2.50 2.50 
200 cu. yds. brick masonry in tunnel............. 20.00 15.00 20.00 15.00 18.00 
6,000 cu. yds. dry packi Ree eg i ecda bese meee cesses bebcentes 2.00 2.00 3.00 2.50 2.50 
_ 400 lin, ft. drilling holes in rock or masonry..... pire iia Waki od mas CRMENG Ss noha wan 40 5O 50 30 50 
2.390 lin. ft. steel POF STOULING. 2... 22sec ce cccccccrccsesccccecsenerrerreseees -20 -25 40 -20 BD 
18,000 cu. yds. tunnel excavation in Compressed air at additional price............ : 1.00 25 3.00 1.00 00 
_ 100 M. ft. B. M. tunnel timber in compressed air at additional price.............. 2.00 50 10.00 10.00 10.00 
_ 7,700 cu. yds. tunnel concrete in compressed air at additional price..........-....- 1.00 -25 1.00 50 5.99 
7,000 bbis Portland cement. ............0seeeeeees PGRGhabbavna Chop hRS) o9 Uses mueen 1.55 1.40 1.50 1.50 1.60 
3,500 Cll. WOR. SPORE OF Pertinme COMPORE. c.u. 5. cc ike cece cece wee dee cee tecreeecess 3.00 3.00 8.00 4.00 10.00 
‘6.000 lin. ft. stone boundary walls....... ae ae OR LEG iks's cients hehe Oi 1.00 .80 1.00 1.10 1.25 
?.000 lin. ft. wooden fences and guard-rails...............0. 0c cece ee cece eee eeeeee .40 .30 40 .30 40 
OND Sc a er. skied oc Dewa detec cesbeeessbececseece 60 -50 -70 40 60 
2 yo a steel o_ reinforcing concrete. .. See Saree ae Me pRB rt = $B% = * 

? 8. cast iron, wrought iron and steel......... RR Oe SP ery d J A ) . 
oe ae BOONE eas 6a se ndec ssh assup sees DE ee ae dig nee hneeae© ene dite = = - m4 60 
. thas cis cn naase ses occes Dani ke Sle o's ae arenes Ua ae abece z 4 Y 0 
6 miles poles and other supports for telephone system...........-.--+..-++++: 300.00 450.00 225.00 300.00 250.00 
bat a and their appurtenances for eee gy Seesnarer <2 3sPs sone A] 7-3 bay sen.ce 

ns! maintaining tel. inst. and devices furnished by the city...........- . . . i . 
Cleaning up (ump sum) c. - ae sitpesth aes eh OR: 5,000.00 1,000.00 7,500.00 1,000.00 2,000.00 
FOC I a iia on ck cdawebenktps orcceeseceances ees +.» 2,500.00 000.00 1,400.00 1,500.00 1,500.00 
$2,205,852 $2,326,530 $2,435,629 $2,479,155 $2,497,750 





Bond required: $475,000. Time: 36 months, 















CONTRACT PRICES. 


(* denotes that this work is advertised in 
Engineering News.) 
*CATSKILL AQUEDUCT.—New York, N. 
Y.—Bids were opened on Jan. 11 at the office 
of the Board of Water Supply for Contract 
52, which is for the construction of portions 
of the White Plains division of the Catskill 
aqueduct, the work including three tunnels 
on the hydraulic gradient aggregating 1.6 
miles in length, one being 17 ft. high x 13% 
ft. wide inside, and two 17% ft. high x 13% 
ft. wide inside; and about 2.8 miles of plain 
concrete conduit known as cut-and-cover 
aqueduct, 17% ft. high x 18 ft. wide inside; 
the work is located in the towns of Mount 
Pleasant and Greenburgh, Westchester 
County. Itemized bids were as follows: (A) 
Pittsburg Contracting Co., 1942 Forbes St., 
Pittsburg, Pa.; (B) J. F. Cogan Co., Brews- 
ter N. Y¥.; (C) Carter Construction Co., 134 
La Salle St., Chicago; (D) Breuchaud- 
Winston Co., 290 Broadway, New York; (E) 
David Peoples, Betz Bldg., Philadelphia, Pa.: 










( 
$0.45 a 


complete information can hardly be cbtained 
from this publication. 


TRAMWAYS.—Consolidated Tramway Co., 
Inc., Roanoke, Va. Paper; 9 x ins. ; 
pp. 16; illustrated. 


This pamphlet describes a new form of 
wire-rope tramway, in which the carriers 
have wheels on each side, running on two 
stationary ropes. These stationary ropes 
are secured to supports at short intervals, 
and it is claimed that the tramway may be 
constructed at a cost of not more than a 
fourth or a fifth as great as the cost of an 
ordinary rope tramway. It is stated that a 
tramway of this type has been built near 
Salem, Va. 

ELECTRICAL INSTRUMENTS. — General 
Electric Co., Schenectady, N. Y. Bulle- 


tin 4708. Paper; 8 x 10% ins.; pp. 4; 
illustrated. 


The general features of a portable in- 
strument, to be used in the periodical test- 
ing of the meters cf the central station's 
customers, are given in this bulletin. It 
is claimed that the meter here described 





per; 8 x 10% ins.; pp. 11; illustrated 
Curtis steam turbines with horizontal cor 
vertical shafts, intended for use on low 
pressure steam lines, are first described in 


this bulletin. These turbines are largely used 
to take the exhaust from reciprocating en- 
gines which are run non-condensing. Asecond 
part of the bulletin describes what is known 
as “‘mixed pressure’ turbines, where a por 
tion of the rotor receives steam from the 
boiler at high pressures. This is done to 
make up for a deficiency of low-pressure 
steam. A deficiency of low-pressure steam 
causes the high-pressure te 
automatically, and when the deficiency is 
relieved these nozzles are also automatically 
closed. 


ELECTRICAL APPARATUS 
Electric & Mfg. Co., 


nozzles open 


Westinghouse 
Pittsburg, Pa. Cir- 


culars 1181 and 1506. Paper; 7 x 10 
ins.; illustrated. 
Circular 1181 shows a lone cf portable 
direct-current ammeters and _ voltmeters 
which this company has recently made 


The unique feature of these instruments is 
the use of a single air-gap construction 
which this company originated, and was 
previously described in Engineering News. 
Aug. 6, 1908. 

Circular 1506 is a reprint of a paper read 
by Mr. C. E. Stephens before the Nationa! 
Electric Light Association in June, 1909. It 
is entitled “Recent Types of Arc Lamps and 
Their Operation.” The paper is long and 
complete, and is illustrated with numercus 
diagrams and half-tones. 


GAS POWER PLANTS.—The Snow Steam 
Pump Works, Buffalo, N. Y., and the 
Power & Mining Machinery Co., Milwau- 
kee, Wis. Paper; 8 x 11 ins.; pp. 64; 
illustrated. 


This is a combined catalog of the two 
companies named, illustrating a large num 
ber of gas power plants in the United States 
and in Mexico. Snow gas engines operating 
on producer, natural, illuminating, coke 
oven and blast-furnace gases are the pro- 
duct of the Snow Co. Systems for generat 
ing gas from bituminous and anthracite 
coal, coke, lignite and wood are put out by 
the Power & Mining Machinery Co. The 
plants pictured in this catalog are various 
combinations of this apparatus. There is 
little descriptive matter. 


ELECTRIC MOTORS.—Crocker-Wheeler Co.. 
Ampere, N. J. Bulletins 116, 117 and 
118. Paper; 7% x 10 ins.; illustrated. 

A line of motcr-generator sets for trans 
forming from alternating to direct current 
for various services is the subject of the 
first bulletin. The general features of the 
design are shown for machines of all sizes. 

The application of electric motors to laun- 
dry machinery is’ shown in Bulletin 117. 
The great feature of tbis application is 
its cleanliness. Mctor-driven laundry ma- 
chinery, of all sorts and descriptions, Is 
pictured as in use in various plants through- 
out the country. 

The last of these tulletins describes a 
type of small direct-current motors, brought 
out a few years ago, to meet all conditions 
requiring small power for belt or gear 
drives. These metors are furnished in 


sizes varying from 1/20 to 7\%4-HP. for 115 
to 500-volt circuits. This bulletin describes 
the mechanical construction and electrical 
features. Ratings, 
are given. 


weights and dimensions 
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CONCRETE MIXERS.—Cockburn Barrow 
and Machine Co., 30 Church 8t., New 
nme Paper; 6 x 10 ins. > Dp. q; illus- 
rate 


The Cockburn mixer is one of the more 
advanced forms of the cubical type. . The 
catalog gives a number of illustrations of 
the machine with its power attachments, 
and explains the general construction of the 
mechanism, 


SOLAR EP HEMERIS. —Keuffel & Esser Co., 
Hoboken, N. J.; paper; 3 x 5% ins.; pp. 
44, The A Lietz Co., San Francisco, 
Cal.; 3% x 5% ins; pp. 16. 

As is customary each year, the companies 
noted above have issued in small form the 
Solar Ephemeris for the year 1910. These 
little books are much more convenient for 
use in the fleld than any af the larger ta- 
bles, and should therefore be a very neces- 
sary adjunct to the field kit. 


STUCCO HOUSES.—Northwestern Expanded 
Metal Co., Old Colony Building, Chicago, 
i Paper; 3% x 6% Iins.; pp. 11; illus- 
trated, 

This company manufacturers a type of 
metal lathing known as the ‘‘Kno-Burn.”’ 
The little pamphlet noted above gives the 
different methods of applying this lathing 
to a frame house for the subsequent placing 
of concrete stucco 


CONCRETE FLOOR TEST.—Report of a 
Fire, Load and Water Test made upon 
Reinforced Cinder Concrete Floor Arches 
constructed by The Trussed Concrete 
Steel Co. at the Columbia University Fire 
Testing Station, New York City. Paper; 
6 « 0 ins.; pp. 28; illustrated. 

The heading noted above explains this 
pamphlet It is one of a series of tests 
made by Prof. Woolson in cooperation with 
the City Building Bureaus. 


STEEL SHEET PILING.—Jones & Laughlin 
Steel Co., Pittsburg, Pa. Folder. Paper; 
illustrated, 

The Jones & Laughlin type of piling is a 
combination of the ordinary I-beam section 
and a clip tying together the flanges of the 
adjoining I-beams. This folder gives a table 
of the sizes and strengths in which the 
piling is manufactured. 


CONCRETE FORMS.—Miracle Pressed Stone 
Co., Minenapolis, Minn. Paper; 6 x 9% 
ins.; pp. 22; illustrated. 

The Miracle Ce. has been manufacturing 
for some time a patented collapsible form 
which can be used for small arches, sewers 
and culverts. The form is essentially a 
cylindrical steel pipe in two overlapping 
half cylinders, with an interior striking de- 
vice. The pamphlet gives views of the form 
in use and details of the method of its ap- 
plication, 


THE SOLAR TRANSIT.—Keuffel & Esser 
Co., Hoboken, N. J.; stiff paper; 4% ~x 
6% ins.; pp. 52; illustrated 

The Keuffel & Esser Co. have recently 
put on the market a new type of solar 
transit which, they claim, is not only more 
compact but more accurate than the old 
form of instrument. The little book noted 
above is a complete handbook for the proper 
use of this new instrument. 


OIL, FUBL BURNERS.—Hauck Manufactur- 
ing Co., 140 Cedar St., New York City. 
Pamphlet No. 30. Paper; 6 x 9 ins.; pp. 
8; illustrated. 


The Hauck portable burner produces an 
intense heat for welding and straightening 
machine parts on structural steel, shrink- 
ing and expanding tires, etc., and for pre- 
heating broken frames or castings in pre- 
paration for Thermit or autogenous weld- 
ing processes. The pamphlet outlines some 
of its uses in car shops, boiler shops, pipe 
shops, machine shops and ship yards. Two 
types of burner are shown: one for shops 
with compressed air equipment which burns 
any grade of fuel, crude or kerosene oil, 
another “independent” type for kerosene 
only. Portable rivet forges and a bolt-heat- 
ing furnace are also shown. 


FUEL ECONOMIZERS AND AIR HEATERS. 

B. F Sturtevant Co., Hyde Park, Mass. 

Catalog No. 150. Paper; 6 x 9 ins.; pp. 
illustrated. 

In addition to the standard Sturtevant 
economizer for pressures below 200 Ibs. per 
sq. in., this catalog describes a new high- 
pressure type. The high-pressure economizer 
has n@ gaskets. All joints are metal to 
metal, taper ground and forced together by 
hydraulic pressure. An automatic scraper 
mechanism is supplied with these econom- 
izers to keep the outside of the tubes free 
from soot deposits. It is said to be im- 
possible for the scrapers to stick or bind. 
Several tables of interest in connection with 
economizers and mechanical draft are given, 
and in particular may be mentioned a table 
of the fuel saving effected in 14 actual 
economizer installations. The average fuel 
saving was 13%, 





STEAM SUPER NBATERS. —Power ee | 
Co., New York City. Stiff paper; 


The peculiarition of the Foster design of 
superheaters are discussed 
The striking feature of this super- 
heater is the use of a return-bend element 
Weber system.”’ 
tubes, on the outside of which are fitte@ 2 
series of cast-iron annular gills or flanges 
placed close to each other and so fitted to 
the tube as to be practically a part of it. 
This exposes to the action 
gases a surface of cast-iron. 
» placed other tubes of wrought- 
iron, which are centrally supported by but- 
tons spaced throughout their length. These 
inner tubes are closed at the ends so that a 


age and health 


steam between the inner and cuter tubes. 


Weber-Duller Co., 


The garbage furnace described in this cata- 
log is circular in plan and is provided with 


bage is dumped through a feed chute onto an 


upper water-tube grate. Below this grate is 





ary grate. It is claimed that no extra fuel For other Proposal Adveri;. 
is required for operation. 
built of reinforced concrete and lined 
with fire-brick. The chimney, which is vir- 
tually a continuation of the furnace, is also 
of reinforced concrete, “built according to the 
It appears that the first 
furnace of this type was built for the city of 
Houston, Tex., after plans by Mr. James A. 
Thompson, then in charge of the water, sew- 
departments of that city. 
Since then a plant has been built at Austin. 


CONCRETE WORK.—Charles 
i Del. Portfolios. 
illustrated. 


In rather novel form—a portfolio of loose 
—the Warner Co. has issued here a 
series of photographs and instructions cov- 
ering the proper use of concrete. 
tographs were taken from a wide field of 
and the text includes 
matter as specifications for cement, for con- 
, for reinforced concrete, and a 
number of pages on practical notes for ce- 
is expected that additional 
issued so that they can be 
the portfolio as becomes 


The furnace walls 








Warner Co., 
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3-15*Post-office, Denver, Colo..... 


Water-Works. 
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: "Minneapolis, Minn.. 
Filter plant, Tacoma Park, D Cc. 


Sed. ‘basins, etc., 
Settling basin, etc., 


At once City engr., 
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Aqueduct, Salt Lake City, Utah.. 
Irrigation bonds, Delta, Colo 
Lining reservoirs, Fort Macken- 


New York 


2-17*Pumping station, Burlingtun, Iowa 
2 pide a er —— 
> 


3- 9 Topographic draftsmen, 
dD. C 
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1-28 Sewers, Weatherford, 
1-28 Sewer system, Traer, 


1*Sewer, Summit, N. J 
1 Sewer, Toledo, Ohio 
- 1 Sewer, Philadelphia, Pa 
2 Sewer materials, Cambridge, Mass 
2 Conduit, Chicago, Ill 

lc pump station, El —_ 
4 Sewers, Salt Lake City, Utah. 

7 Sewers, Louisville, Ohio 


9*Sewers, Baltimore, Md......... 
-11 Sewer, St. Louis, Mo 
-11 Sewers, St. Louis, Mo 
-14 Sewer, Washington, N. J 
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1-29 Railing, Boston, Mass 

as Paving Charleston. S. C. 

Sate ~~~ sage cable, New Soe. 
Con 


“LIST OF CONTRACTS PENDING. 


Light, Heat and Power Plants. 


Streets and Roads. 


1-29 Paving, Lincoln, Neb 

Marysville, Ohio......... 
Charleston, 8S. C. “e 
Crushed stone, Bexley, Ohio 
Street repair, Boston, Mass 
Asphalt plant, Spokane, Wash... 
Road, Princess Anne, 
Paving, Raleigh, N. C 


Ratha Mich 


Cincinnati, 


4*State roads, Albany, N. Y 
6*State roads, Albany, N. Y 
2-18*State roads, 
8- 1 Driveways, etc., Moline, Ill 
8-15 Roads, Gordon, Ala 


Albany, N. Y 


Miscellaneous. 


Ottawa, Ont..... 
Ditch, Tampico, Il. 

Boston, Mass 
Ditch, Indianapolis, Ind 
Ditch, Marion, Ind............ 
Railway, Portage, Wis 
Levee, Marksville, La 
Ottawa, Ont.. 
Tile drain, Des Moines, Iowa... 
Ditch, Fort Dodge, Iowa 
Ditch, Hartford City, Ind.... 
Ditch, Smartville, Cal. 
7T*Valve chambers, etc., 

S ~~ removal (garbage), 


WEE i. cncewesebeaKeudese ks <é0n04 08 

5 Torpedo boats, Washington, D. C. 12- 23 
Barge canal, Albany, N. Y 1-27 
*Barth work, Colo. Springs, Colwv.. 
*Incinerating plant 


-28 Fence, gates, Winnipeg, Man. 
Eldora. Iowa 
Ditch, Olivia, Minn 


Examinations. 


Moose Jaw Sask.. 
2 Engr. and Plumber, Wash., 5 Cc: 

- 2 Junior topographer, Wash., D 

- 2 Asst. assayer, soe wy City, Mo. 

-16 Computer, Philippi 

-16 Hydraulic engr., 

-16 Topographic aid. Wash. 

-16 Asst. geologist, Wash., D. C. 

“21 Rodman, New York .. ‘ 

2-22 Transitman. 


Plans and Specifications on File. 


The following plans (P.) and Specifica- 
tions (S.) are on file (for reference only 
unless otherwise noted) at office of The 
Saginerrne News Publishing Co., 229 Broad- 


Work. 


-19 Drain, Charleston, 8. C 
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see pages 51, 52, 53, 54,56, 0: aven 
tisements and Constructio. Vey 
page 36. * 
a 
PIER IMPROVEMEN 
Albany, Y. 
Sealed proposals will be rx by 
the Board of Contract and Sup it 
office in the City of Albany, N “ 
3 o'clock P. M., Monday, Feb 2 
1910, for the improvement of ee 
Street Pier, by. constructing abo wt) 
lineal feet of concrete pier w ith 
boat landings on a foundation o len 
round piling and wooden shee: oe 
concrete platforms and shelters, va: 
tory, etc. For further particuls ply 
to the undersigned or Walter re 
City Engineer. A deposit of is 
required for plans and specifica 
Dated Albany, N. Y., January 2 19 
ISIDORE WACHSM 
Seci 
TREASURY DEPARTMENT, of of 
the Supervising Architect, Wash »zton 
D. C., January 24, 1910,—Sealea pr : 


Sé ls 
will be received at this office "a 


o’clock P. M. on the 14th day of March, 
1910, and then opened for the ex : 
remodeling, etc. (including plu 
gas piping, heating apparatus, 


ion, 
bing, 
“tric 


conduits and wiring, and standard «lock 
system), of the United States Post (Office 
and Court House at Frankfort, kK in 


accordance with the drawings and «pecj- 
fication, copies of which may be had from 
the Custodian at Frankfort, Ky., or at 
this office at the discretion of the si Iper- 
vising Architect. JAMES KNOX TAy- 
LOR, Supervising Architect. 





U. S. ENGINEER OFFICE, Dallas, 
Tex., Jan. 28, 1910.—Sealed proposals 
for Iron and Steel delivered at te rring- 
ton, Tex., on Gulf, Colorado & Santa Fe 
Railway, will be received here until 12 
M., Mar. 5, 1910, and then publicly 
opened. Information furnished on ap- 
plication. A. E. WALDRON, (Gapt., 
Engrs. 
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ESTIMATOR (29), seven years’ experience 


in structural and ornamental estimating, 
also in the designing and contracting of 
structural steel work, desires change of 
position; preferably with general con- 
tractor. Address “R. B. 4,” Engineering 
News, New York. 





Situations Open 





COMPETENT FOREMAN for dock building; 


hustler. Give references, age, salary; 
steady rt for right man. Address 
«ae * Engineering News, New York. 

4-1t 





A 


Panama. i 


MACHINE SHOP foreman can secure a 
gcud position by advising the under- 
signed. We require the applicant to be 
a first-class mechanic, to have had prev- 
ious experience as a foreman and to be 
young enough to adapt himself to the 
peculiar requirements of our business, 
located in Cincinnati. When applying, 
state fully age, previous experience, 
where at present employed and salary 
desired. Address “S. B. 4,” Engineering 
News, New York. 4-2t 





(garbage), 
pI EST 1 


WANTED—Technical graduate, thoroughly 


familiar with estimating of steel struc- 
tures of all classes. State experience and 
reference. Address “X. B. 4,” Engineer- 
ing News, New York. 4-1t 





FOR SALE 








8- 8 Junior chemist, Wash., D. C 


layers and complete contractor’s plan‘ 


ee gains. 


Thompson-Houston Generator ; 25-K\ A F 
inghouse Generator; 40-KW. ‘Bdison tie 
tor; 220-volt, 5-HP. Eddy Motor; = \)-volt, 


ASSIGNEE’S SALE 


1—25-HP. Geiser Traction Engine (New 
October, 1909). i 

1—12 x 24 Reliance Crusher with Elevator 
and Screen. 


1—10 x 18 Fort Wayne Crushing Plant. 


1—9 x 15 Songs Crushing Plant. 
—1 yd. Cube Mixer with Engine. 


ie yd. Cube Mixer with Engine. 


Cc. D. D. Hoisters with Bollers. 
“ ~ Boilers, Engines, Derricks, 30-!> Bn 
4-3t 


McKELVEY MACHINERY 00. INC., 


Phone 4886 6 Albany 8t., Y. City, 
“ELECTR! GTRICAY-WATERYAT- > Dd. o 


110-volt, %-HP. Eddy Motor: — 


7%4-HP. General Electric Motor ; 20-volt 


Thompson A Generator direct cou” 


to 11 x 10 McEwen Automatic Bnei ne. _ 
of other bargains in Engines, Bol! cUPPLY 
HUNTINGTON CHI Y & Tkes- 
COMPANY, Rymans Lumber Yard, Wi! iit 
Barre, Penna. — 
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Wash. Engineering News Book Depart™ st 
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WE SUPPLY 
BOOKS ON. ANY SUBJECT 

















